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[Document  No.  18  — 1978] 


ANNUAL  REPORT 


OF  THE 

PUBLIC  WORKS  DEPARTMENT 
PERIOD  FROM  JULY  1,  1977  TO  JUNE  30,  1978 


BOSTON,  July  1,  1977 

Hon.  Kevin  H.  White, 

Mayor  of  Boston. 

Dear  Mr.  Mayor: 

In  compliance  with  the  provisions  of  section  25  of 
chapter  3 of  the  Revised  Ordinances  of  1961, 1 respectfully 
submit  the  annual  report  of  the  Public  Works  Department 
for  the  period  from  July  1,  1977,  to  June  30,  1978. 

As  required  by  section  36  of  chapter  21  of  the  Revised 
Ordinances  of  1961, 1 am  also  submitting  the  annual  report 
of  the  Public  Improvement  Commission. 

Because  the  workings  of  the  department  are  such  that  its 
every  move  is  in  the  public  eye,  it  is  imperative  that  this 
department  operate  as  economically  and  efficiently  as 
possible.  The  operation  of  the  department  is  through  a 
Central  Office  and  five  divisions.  Each  division  is  in  the 
charge  of  a Division  Engineer,  who  is  an  expert  in  his  par- 
ticular field.  The  following  are  the  functions  of  the  Public 
Works  Department:  the  construction,  reconstruction  of 
highways  and  sidewalks;  bridges;  street  lighting;  snow 
removal;  sewerage  and  drainage  construction  and  mainte- 
nance; distribution  of  potable  water  and  the  maintenance 
of  necessary  components;  sanitation;  street  cleaning;  re- 
moval and  disposal  of  refuse  and  garbage;  and  the  cleaning 


2 


City  Document  No.  18 


of  catch  basins.  The  engineering  requirements  to  carry 
on  the  above  programs  are  by  departmental  employees, 
assisted  by  contract  experts. 

Delegation  of  authority  in  the  department  is  as  follows: 

Central  Office 

There  are  three  sections  in  the  Central  Office — an  Ad- 
ministrative Branch;  a Maintenance  Branch;  and  a Permit 
Branch. 

The  Administrative  Branch  processes  purchase  and  sup- 
ply requisitions,  service  orders,  payrolls,  personnel  requisi- 
tions, transfers,  promotions,  contracts,  and  terminations. 
This  branch  also  handles,  studies,  and  prepares  reports. 

The  Maintenance  Branch  was  established  February  8, 
1960,  by  the  consolidation  of  the  Automotive  Section  and 
the  Repair  Shop,  formerly  in  the  Sanitary  Division.  This 
branch  is  responsible  for  the  care,  control,  and  mainte- 
nance of  departmental  vehicles.  It  is  also  in  charge  of  the 
public  utility  facilities  in  the  various  yards  and  serves  as  a 
housekeeping  unit. 

Communications  Unit 

The  department  maintains  a Communications  Center 
consisting  of  a main  base  station  radio,  linkage  by  closed 
circuit  teletype  system  with  ten  highway  yards,  and  the  cen- 
tral snow  removal  office  at  400  Frontage  Road.  Depart- 
mental mobile  units  are  radio  equipped. 

During  the  year,  automotive  equipment  amounting  to  an 
expenditure  of  $277,267,  was  purchased  for  the  department. 

Permit  Branch 

The  Permit  Branch  is  the  departmental  unit  for  the  issu- 
ance of  permits  and  licenses.  This  branch  receives  depart- 
mental fees,  rentals,  and  charges  for  these  functions. 

Contract  Section 

One  of  the  more  important  functions  of  the  Administra- 
tive Branch  is  the  Contract  Section.  Here  approximately 
120  contracts,  involving  all  facets  of  public  works,  are  pro- 
cessed. The  volume  of  these  contracts  amounted  to  expendi- 
tures of  approximately  $17,132,097.  The  work  is  extremely 
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technical,  as  there  must  be  strict  compliance  with  the 
general  laws,  ordinances,  and  special  laws  pertaining  tothe 
city.  Upon  execution  of  contracts,  copies  of  periodical 
estimates,  extensions  of  time,  and  extra  work  orders  are 
processed  and  filed. 

Fiscal  and  Accounting 

The  financial  and  accounting  records  of  the  department 
are  kept  by  this  section.  All  funds  of  the  department  are 
appropriated  or  allowed  through  six  major  budgets,  seven 
loan  accounts,  and  various  federal  and  state  grants. 

The  following  statements  show  the  appropriations, 
allowances,  expenditures,  etc.  of  the  department’s  funds 
from  July  1,  1977,  to  June  30,  1978. 

Respectfully  submitted, 

JOSEPH  F.  CASAZZA, 
Commissioner  of  Public  Works. 
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PERMIT  BRANCH 
TABLE  2 

CASH  RECEIPTS 

Permits  — signs $66,933  49 

Permits  — openings  and  occupation  67,324  20 

Sewer  inspection 1,800  00 

Sidewalk  licenses 13,153  50 

Sale  of  dump  tickets 106,280  00 

Sale  of  contract  books 5,603  00 

Vouchers  administration  and  inspection  1,190,140  98 

Special  permits 18,110  00 

Miscellaneous 11,491  84 


Total $1,480,837  01 

TABLE  3 

COMMITTED  ACCOUNTS 

Rental  — city  property  under  the  control  of  P.W.D $4,925  00 

Damage  to  property  (water,  pipes) 247  83 

Damage  to  property  (Highway  — Street  Lighting) 81,524  36 

Damage  to  property  (Maintenance  Branch) 6,869  41 

Sewer  use  (M.D.C.) 1,595  45 

Street  opening  account  special  (Public  Service  Corp.) 633,547  81 

Utility  permits 24,962  00 


Total $753,671  86 

DEPOSIT  ACCOUNTS 

Water  deposits  (pipes,  meter  tests,  etc.) $4,368  75 

Street  opening  account  (drain,  water,  etc.) 82,479  22 


Total $86,847  97 


Grand  Total $2,321,356  84 


TABLE  4 

PERMITS  AND  LICENSES  ISSUED 

Signs 2,531 

Permits  — openings  and  occupation  1,141 

Permits 1,567 

Sewer  inspection  fees 20 

Sidewalk  licenses 63 

Dump  tickets 53,140 

Contract  books 241 

Special  permits 244 


Total 58,947 

DEPOSIT  RECEIPTS  ISSUED 

Water  deposits 45 

Street  opening  deposits 258 

Special  meter  tests 17 


Total 320 


Driveway  applications  processed 


83 
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PERSONNEL  SECTION 

As  of  July  1,  1977,  there  were  some  1,033  employees  on 
the  rolls  of  the  Public  Works  Depanment. 

On  July  18,  1977,  the  General  Court  adopted  legislation 
creating  the  Boston  Water  and  Sewer  Commission,  and 
this  si!>ecific  legislative  act,  chapter  436  of  the  Acts  of  1977, 
separated  from  the  Public  Works  Department  all  those 
employees  who  had  been  working  in  the  former  Water  and 
Sewer  Divisions.  The  effective  date  of  their  separation 
from  service  with  the  Boston  Public  Works  Department 
and  transfer  to  the  newly  formed  Boston  Water  and  Sewer 
Commission  was  January'  1,  1978. 

Thus,  at  the  close  of  business,  December  31,  1978,  the 
number  of  employees  appearing  on  the  rolls  of  the  Public 
Works  Depanment  declined  dramatically  to  some  667 
persons. 

During  the  report  period,  forty-three  persons  retired, 
among  them  Mr.  Charles  T.  Dinneen,  Division  Engineer  of 
the  Sanitary  Division,  whose  pleasant  and  cheerful  de- 
meanor endeared  him  to  many  employees  of  the  depart- 
ment, and  Mr.  James  Clarke,  Yard  Clerk  of  the  Sanitary 
Division,  a faithful  and  conscientious  employee  for  many 
years. 

Fifteen  employees  resigned  during  the  course  of  the 
report  period,  three  were  discharged;  two  transferred  to 
other  city  departments;  and  two  employees  died.  Only  one 
individual  w’as  appointed  during  the  report  period  and  one 
city  employee  transferred  to  the  Public  Works  Department 
during  that  time. 

Thus,  as  has  been  noted  previously  in  these  reports,  the 
total  overall  emplo>Tnent  of  the  Pubhc  Works  Department 
has  continued  on  a steady  decline,  reflecting  department 
efforts  to  comply  with  goals  of  employment  established  by 
the  incumbent  administration  and  the  changing  nature  of 
public  employment  policies  and  practices. 


TABLE  5 

ACTL  AL  EMPLOYMENT 
Juh  1,  1977,  to  June  30,  1978 


Dn’tooa 

Centra]  Office 

Engineering  Division 
Highway  [>ivisk>n  . . 
Sanitary  Division  . . . 

Water  Division 

SewCT  Division 


. \m 

3«.lf78 

123 

118 

50 

47 

425 

394 

105 

96 

244 

— 

86 

— 

Totals 


1,033 


655 
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MAINTENANCE  BRANCH 

The  Central  Office  division  of  the  City  of  Boston’s 
Public  Works  Department  is  divided  into  two  parts,  the 
Administrative  Section  and  the  Maintenance  Branch.  Be- 
tween the  two  parts  Central  Office  has  a total  staff  of 
ninety-two  permanent  employees  and  four  CETA  workers. 

The  Administrative  Section  handles  contracts  for  goods 
and  services  supplied  to  the  Public  Works  Department  by 
private  contractors.  Staff  members  write  specifications, 
prepare  contracts  for  bidding,  and  oversee  the  quality  of 
workmanship  of  the  private  contractors,  both  prior  to  and 
during  the  course  of  an  award  of  contract. 

With  an  awareness  of  the  necessity  for  conserving  energy, 
all  departmental  vehicles  are  purchased  so  as  to  minimize 
fuel  consumption  while  maintaining  the  department’s  high 
standards  for  work  performance  and  public  safety.  In 
addition,  each  vehicle  must  conform  to  all  federal  and 
state  noise  reduction  and  air  pollution  regulations. 

Also,  the  administrative  employees  process  bills  for 
goods  and  services  already  provided,  present  the  divisional 
budget  requests  and  maintain  departmental  compliance 
with  OSH  A ordinances. 

The  Maintenance  Branch  runs  a year-round  repair  and 
preventive  maintenance  program  for  the  department’s  338 
motor  vehicles,  37  nonregistered  pieces  of  equipment,  and 
56  spreader  bodies.  It  also  dispenses  motor  oil,  transmission 
fluid,  and  gasoline  to  the  Public  Works  Department  and  17 
other  authorized  city  agencies,  and  maintains  complete 
records  of  all  repairs  and  supplies  dispensed.  Each  spring 
and  fall  the  Maintenance  Branch,  in  compliance  with  Regis- 
try of  Motor  Vehicle  laws,  inspects  all  departmental  vehicles. 

Maintenance  personnel  are  responsible  for  the  upkeep  of 
departmental  facilities  day  or  night  and  are  available  on  a 
twenty-four-hour-a-day,  call-back  basis  to  provide  emer- 
gency tow  service  for  any  departmental  vehicle.  During  the 
winter  this  standby  status  is  expanded  to  include  repair 
services  for  vehicles  used  in  snow-fighting  emergencies. 

Every  fall.  Maintenance  Branch  prepares  the  snow- 
fighting fleet  for  the  coming  season.  This  includes  over- 
hauling spreader  bodies  and  plow  pistons  and  mounting 
them  onto  dump  trucks.  It  also  means  the  self-propelled 
snowthrowers  and  tank-treaded  Bombardiers  are  taken  out 
of  mothballs. 
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Currently,  the  department  is  continuing  an  experiment 
started  last  year  to  see  if  neoprene  or  rubber,  cutting  edges 
will  reduce  the  number  and  cost  of  repairs  to  plow  blades. 

Previously  the  Central  Office  shops  were  spread  all  over 
the  city.  Now  there  are  only  two  locations:  its  complete  ser- 
vice workshop  at  400  Frontage  Road  and  a satellite  shop  at 
the  Forest  Hills  yard. 

The  Forest  Hills  garage  provides  preventive  mainte- 
nance, light  repairs,  and  light  towing  service  to  the  further- 
most Highway  Division  district  yards  and  will  continue  to 
do  so  until  it  is  determined  that  the  department  can  be 
better  served  by  closing  this  operation. 

Central  Maintenance  Facility  is  the  official  title  of  the 
building  at  400  Frontage  Road  which  houses  the  complete 
service  workshop  for  the  Maintenance  Branch.  There  are 
separate  shops  within  the  facility  for  each  of  the  separate 
functions:  Light  Maintenance  Shop,  Heavy  Maintenance 
Shop,  Welding  Shop,  Paint  Shop,  and  Stockroom. 

Also  in  CMF  are  the  divisional  operations  offices  and 
stockrooms  for  Highway  and  Sanitary  Divisions,  the  Com- 
munications Center  for  the  Public  Works  Department,  the 
operational  offices  for  the  Boston  Water  and  Sewer  Com- 
mission (formerly  the  Water  and  Sewer  Divisions  of  the 
Public  Works  Department,  now  a single,  separate  entity), 
computer  space  for  Public  Facilities  Department,  storage 
for  the  Election  Department,  and  a radio  repair  shop  and 
storage  area  for  the  Police  Department. 

On  the  same  site,  but  in  a separate  building.  Main- 
tenance Branch  operates  a console-controlled,  four-pump, 
fuel  station  with  its  30,(XX)-gallon  capacity  tanks  divided 
between  regular  and  unleaded  gasoline  and  diesel  fuel. 

In  one  end  of  still  another  building.  Central  Office 
operates  a fully  automated,  car  wash.  There  is  also  a semi- 
automatic truck  wash  and  space  for  hand-cleaning  those 
hard-to-reach  spots.  The  rest  of  the  building  is  used  as  a 
storage  shed  for  seasonal  motor  vehicles  and  nonfunction- 
ing equipment  preparatory  to  being  traded  for  replacement 
units. 

Maintenance  Branch  has  the  capacity  to  fabricate  almost 
anything  to  satisfy  the  needs  of  the  department.  The 
Welding  Shop  held  onto  an  oldtime  anvil  and  is  now 
thoroughly  outfitted  with  most  of  the  latest  equipment. 
This  is  a far  cry  from  its  previous  location  which  was  a 
sparsely  furnished  building  erected  on  Albany  Street 
before  the  Civil  War. 
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Pine  and  hemlock  in  various  dimensions  and  plywood 
sheets  are  always  in  stock  at  Central  Office’s  Carpentry 
Shop  and  it  is  furnished  with  all  the  necessary  hand  and 
power  tools.  This  makes  it  possible  for  the  carpenters  of 
Maintenance  Branch  to  provide  the  reviewing  stands  for 
local  celebrations  across  the  city  throughout  the  year. 
However,  the  most  important  job  for  the  carpenters  is  the 
repairing  of  departmental  facilities  damaged  as  a result  of 
vandalism. 

Finally,  Central  Office  — Maintenance  Branch  has  the 
responsibility  of  maintaining  communications  for  the 
Public  Works  Department.  The  Communications  Room, 
located  at  the  south  end  of  CMF  on  the  second  floor,  uses 
an  801 A console  switchboard  and  a General  Electric  radio 
unit  which  houses  two  frequencies  — KCD284  (33.10 
MHz)  for  the  Public  Works  Department  and  KRE506 
(453.725  MHz)  which  provides  temporary  radio  service  to 
the  newly  formed  Boston  Water  and  Sewer  Commission 
until  such  time  as  that  agency  can  set  up  and  maintain  a 
communications  center  of  its  own. 

In  a continuing  effort  to  upgrade  and  improve  the  effi- 
ciency of  the  department’s  automotive  fleet,  the  following 
units  of  new  equipment  were  purchased  for  this  fiscal 


year’s  budget: 

one  compressor $6,115 

one  fork  lift 6,450 

twenty-seven  pickups 115,880 

eight  station  wagons 36,192 

two  20,000  GVW  dump  trucks 21,800 

two  front-end  loaders  59,000 


Total  1978  new  equipment  expenditure $245,437 


ENGINEERING  DIVISION 

Submitted  herewith  is  the  annual  report  of  the  Engineer- 
ing Division  of  the  City  of  Boston  Public  Works  Depart- 
ment for  the  fiscal  year  starting  July  1,  1977,  and  ending 
June  30,  1978.  This  represents  the  nineteenth  report  pre- 
pared for  this  division  since  it  was  formed  by  the  1960 
reorganization  of  the  department. 

As  it  should  have  been  noted  in  the  past  reports,  the  unit 
costs  for  all  types  of  public  works  projects  show  a consis- 
tent upward  trend.  Based  on  our  earlier  estimated  costs  for 
various  projects  this  year,  for  some  unknown  reason,  we 
have  been  underestimating  by  approximately  25  percent. 
This  means  that  if  the  present  trend  continues,  we  will  be 
constructing  and  improving  less  for  more  money. 
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What  used  to  be  an  occasional  request  for  permission  to 
put  a simple  brick  veneer  on  a building  has  blossomed  into 
many  requests  for  enclosed  passageways  over  our  streets 
and  between  buildings;  tunnels,  lines  or  pipes  serving  abut- 
ting properties;  and  vertical  discontinuances  to  allow 
footings  or  overhangs  to  be  built  beyond  property  lines. 

Additionally,  architects  of  many  new  buildings  cannot 
resist  designing  special  plaza  treatments  that  continue 
across  our  sidewalk  areas  out  to  the  curb  lines.  This  type  of 
request  causes  serious  problems  relative  to  maintenance  of 
these  special  sidewalks  and  the  legal  needs  for  agreements 
on  care  and  responsibilities  can  lead  to  an  undesirable 
design  pattern  on  our  sidewalks  in  the  vicinity. 

The  Design  Section  was  very  much  involved  this  year  in 
various,  federally  funded  programs  as  well  as  our  own 
Capital  Investment  Program,  and  budget  work.  This  work 
totally  amounted  to  $8,404,760  for  thirty-six  advertised 
contracts. 

Following  are  detailed  reports  of  the  activities  of  various 
sections  of  this  division. 

Administrative  Section 

The  administrative  duties  and  clerical  work  were  carried 
out  in  the  Engineering  Division  by  a head  clerk  assisted  by 
a principal  clerk-typist. 

These  duties  consisted  of  recording  daily  and  weekly 
time  reports,  payrolls,  budgets,  personnel  records,  cor- 
respondence which  included  indexing,  filing,  telephone  in- 
formation, waiting  on  customers  coming  into  the  office 
seeking  information  on  various  questions  pertaining  to 
street  constructions,  etc.  All  contract  books  and  specifica- 
tions were  originated  from  this  office  which  were  typed, 
proofread,  collated,  and  assembled  for  distribution. 

The  annual  budget  and  the  annual  reports  were  also 
typed  in  the  Administrative  Section  and  distributed  to  their 
respective  offices. 

Consultant’s  payments  were  made  up  from  this  office, 
processed,  and  forwarded  for  payment  for  services  per- 
formed in  connection  with  Code  Enforcement  Areas. 
Street  lighting  programs  and  the  usual  highway,  sewer  and 
water  contracts  were  also  put  together  to  be  bid  on. 
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Sewer  and  water  plans,  street  layouts,  discontinuances, 
state-owned  plans  were  alphabetized  on  our  up-to-date 
card  system  giving  all  information  relative  to  the  individual 
plans. 


Survey  Section 

The  Survey  Section  under  the  direction  of  an  associate 
civil  engineer  performed  the  following  types  of  work  in  the 
twelve  months  between  July  1,  1977,  and  June  30,  1978: 

The  making  of  field  emergency  surveys,  measurements, 
calculations,  sketches,  and  other  related  information 
needed  in  connection  with: 

a.  the  making  of  plans  and  surveys  relating  to  the  preser- 
vation of  maintenance  of  street  line  location  records; 

b.  the  making  of  surveys,  plans,  estimates  and  reports 
relating  to  the  laying  out  widening,  construction,  and 
designs  of  public  highways; 

c.  the  taking  of  easements  for  sewerage  works; 

d.  staking  out  lines  and  grades  for  the  construction  of 
highways,  sewerage,  etc.; 

e.  the  making  of  property  surveys  of  land  to  be  acquired 
by  the  City  of  Boston  by  eminent  domain; 

f.  the  making  of  topographic  surveys  in  connection  with 
the  construction  of  various  municipal  buildings; 

g.  the  making  of  plans  and  surveys  of  city-owned  land 
for  purposes  of  interdepartmental  transfer  or  for  sale  to 
the  public; 

h.  the  making  of  engineering  surveys  and  plans  required 
by  other  city  departments;  and 

i.  furnishing  street  locations  and  related  engineering  in- 
formation to  the  public  and  furnishing  of  surveys  and 
engineering  data  in  matters  of  concern  to  the  City  of 
Boston  as  required  or  related  to  activities  under  the 
jurisdiction  of  other  municipal,  state,  federal,  and  private 
agencies  or  authorities,  including  services  of  consultants  or 
contractors  engaged  by  these  agencies  or  authorities. 

During  the  past  ten  years,  the  number  of  new  layouts 
(changing  the  status  of  these  private  ways  to  public  ways) 
has  become  minimal.  This  is  partially  due  to  the  fact  that 
most  of  the  vacant  lots  throughout  the  entire  city  have 
been  built  upon  and  therefore  the  need  for  newly  con- 
structed streets  is  not  great. 

The  following  projects  were  accomplished  during  the 
above-referenced  twelve  month  period: 
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MARKING  LINE  AND  GRADE 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Curtis  Street,  East  Boston 1 ,000 

Homer  Street,  East  Boston 800 

Bronson  Terrace,  West  Roxbury 600 

Ross  Field,  Hyde  Park 1 ,200 

Huntington  Avenue,  Roxbury 500 

Nashua  Street,  City  Proper 1 ,000 

Clinton  Street,  City  Proper 700 

Hamlet  Street,  Dorchester 600 

Mt.  Vernon  Street,  Dorchester 1,500 

Columbus  Avenue,  Roxbury  800 

Metropolitan  Avenue,  West  Roxbury 700 

Edge  Hill  Street,  Roxbury 900 

Tremont  Street,  Roxbury 800 

Sewall  Street,  Roxbury 1,000 

Augustus  Avenue,  West  Roxbury 300 

Dimock  Street,  Roxbury 2,500 

Hyde  Park  Avenue,  Hyde  Park 2,000 

Gardner  Street,  Roxbury 500 

Ely  Road,  Dorchester  800 

Alabama  Street,  Dorchester 1,500 

Sutton  Street,  Dorchester 500 

Washington  Street,  City  Proper 500 

North  Washington  Street,  City  Proper 300 

Beach  Street,  City  Proper 500 

Trinity  Place,  City  Proper 500 

Dorchester  Avenue,  Dorchester 1,800 

Leonard  Street,  Dorchester 200 

Adams  Street,  Dorchester 400 

Providence  Street  and  Park  Square,  City  Proper 100 

Bentham  Road,  Dorchester  500 

Homes  Avenue,  Dorchester 300 

Robinson  Street,  Dorchester 450 

Montello  Street,  Dorchester 400 

Westville  Street,  Dorchester 400 

Ridgewood  Street,  Dorchester 300 

Bowdoin  Street,  Dorchester 200 

Greenwich  Street,  Dorchester 300 

Washington  Street,  Roxbury  400 

Walnut  Avenue,  Roxbury 300 

Dunford  Street,  Roxbury 200 

River  Street,  Hyde  Park  150 

Barry  Street,  Hyde  Park 100 

Reservation  Road,  Hyde  Park 200 

Pinckney  Street,  City  Proper 800 

Charles  Street,  City  Proper 800 

Loring  Street,  Hyde  Park 500 

Truman  Highway,  Hyde  Park 1 ,000 

Summit  Street,  Hyde  Park 400 

Washington  Street,  Hyde  Park 200 

Brush  Hill  Terrace,  Hyde  Park 500 

Atherton  Street,  Roxbury 1,500 

Hyde  Park  Avenue,  Hyde  Park 200 

River  Street,  Hyde  Park  300 

Harvard  Avenue,  Hyde  Park 300 

Central  Avenue,  Hyde  Park 400 

Belgrade  Avenue,  West  Roxbury 400 

Lincoln  Street,  Hyde  Park  350 

Salman  Street,  West  Roxbury 300 

Stimson  Street,  West  Roxbury 600 

Milton  Street,  West  Roxbury 800 

Maplewood  Street,  West  Roxbury 500 

Charlestown  District,  bench  marks  (levels) 5 miles  ± 

Hyde  Park  District,  bench  marks  (levels) 15  miles  ± 

Dorchester  District,  bench  marks  (levels) 5 miles  ± 
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POINTS  FOR  CONSTRUCTION  AND  SURVEYS 


LENGTH  IN 

STREET  — DISTRICT  IN  FEET 

Pomfret  Street,  West  Roxbury 700 

Bowman  Street,  Dorchester 550 

Ely  Road,  Dorchester  600 

Summer  Street,  West  Roxbury 650 

Saratoga  Street,  East  Boston 1,000 

Westminster  Street,  Hyde  Park 530 

Pingree  Street,  Hyde  Park 600 

Factory  Street,  Hyde  Park  800 

Mt.  Ida  Road,  Dorchester 1,000 

Draper  Street,  Dorchester 1,100 

Golden  Street,  Roxbury 600 

Neponset  Street,  Hyde  Park 3,000 

Almont  Street,  Dorchester 2,500 

Canter  Street,  West  Roxbury 8,200 

Business  Street,  Hyde  Park 1,500 

Springvale  Street,  West  Roxbury 1,000 

Curtis  Street,  East  Boston 1 ,000 

Homer  Street,  East  Boston 800 

Brownson  Terrace,  West  Roxbury 600 

Ross  Field,  Hyde  Park 1,200 

Williams  Avenue,  Hyde  Park 1 ,700 

Florida  Street,  Dorchester 600 

Pierce  Avenue,  Dorchester 1 ,400 

Hamilton  Street,  Dorchester 1 ,000 

Temple  Street,  West  Roxbury 400 

Glen  Road,  Jamaica  Plain 600 

Navarre  Street,  Hyde  Park  & West  Roxbury 1 ,600 

Summer  Street,  Hyde  Park 1,000 

Canterbury  Street,  West  Roxbury 360 

Cass  Street,  West  Roxbury 1 ,400 

Highland  Street,  Hyde  Park 600 


PLANS  OF  CITY  OF  BOSTON  PROPERTY  (SCHOOLS) 


NAME 

Paul  A.  Dever 

John  W.  McCormack 

George  H.  Conley 

Benjamin  Cushing 

Dearborn 

Ralph  Waldo  Emerson 

Hemenway  

Oak  Square 

Theodore  Lyman 

Thomas  A.  Edison 

Quincy  E.  Dickerman 

Peter  Faneuil 

Ellen  H.  Richards 

James  P.  Timilty  

Dexter 

Ayles  Road,  City  Proper,  Park  Department 

EUot 

William  Endicott 

New  English 

Benedict  Fenwick 

Fairmount 

Theodore  Roosevelt 

John  D.  Philbrick 

Randall  G.  Morris 

Mary  E.  Curley 

Mozart 

John  J.  Motley 

Prince 

Margaret  Fuller 

Church  Street  at  Melrose 

Congress  Street 


DISTRICT 

Dorchester 

Dorchester 

West  Roxbury 

Dorchester 

Roxbury 

Roxbury 

Hyde  Park 

Brighton 

East  Boston 

Brighton 

Dorchester 

City  Proper 

Dorchester 

Roxbury 

Charlestown 

Hyde  Park 

City  Proper 

Dorchester 

Roxbury 

Roxbury 

Hyde  Park 

Roxbury 

West  Roxbury 

West  Roxbury 

West  Roxbury 

City  Proper 

Dorchester 

City  Proper 

West  Roxbury 

City  Proper 

South  Boston 
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SURVEYS  FOR  SPECIFIC  REPAIRS 

(Widening  or  narrowing  of  sidewalk,  installation  of  traffic  division  islands,  etc.) 

LENGTH 

STREET  — DISTRICT  IN  FEET 

River  Street,  Hyde  Park  1(X) 

Readville  Street,  Hyde  Park 100 

Neponset  Valley  Parkway,  Hyde  Park 100 

La  Grange  Street,  West  Roxbury 150 

B Street,  South  Boston  100 

Woodhaven  Street,  Dorchester 150 

SURVEY  FOR  DISCONTINUANCE  AND  PLAN 
Dore  Street,  City  Proper 500 

TAKING  PLANS 

Columbus  Avenue  at  Atherton  and  Washington  Streets,  Roxbury 

PROFILE  AND  SURVEY  FOR  LAYING  OUT 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Summer  Street,  City  Proper 200 

Public  Alley  No.  437,  City  Proper 800 

Baker  Avenue,  Dorchester 400 

Clare  Avenue,  Hyde  Park 1 ,900 

Loring  Street,  Hyde  Park 2,050 

Everett  Street,  Hyde  Park 700 

Alvan  Terrace,  Dorchester 192 

Worrell  Street,  Dorchester  600 

Albermarle  Street,  Hyde  Park 450 

Anselm  Terrace,  Brighton 200 

Cedar  Lane  Way,  City  Proper  500 

Pine  Street,  City  Proper  1,400 

Webster  Street,  Hyde  Park 1,100 

New  Haven  Street,  West  Roxbury 700 

Summit  Circle,  Hyde  Park 300 

Walnut  Street,  Hyde  Park 1,000 

Park  Street,  Hyde  Park 600 

Woodville  Park,  Roxbury 350 

Platt  Road,  Brighton 200 

SURVEYS  FOR  RECONSTRUCTION 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Folsom  Street,  Dorchester 1 ,200 

Buchanan  Road,  West  Roxbury 2,500 

Meridian  Street,  East  Boston 1,500 

Robinson  Street,  Dorchester 2,000 

Eldora  Street,  Roxbury 800 

Shepherd  Avenue,  Roxbury 1,000 

Spring  Lane,  City  Proper 400 

Scwall  Street,  Roxbury 1,000 

Hewlett  Street,  West  Roxbury 1,500 

Eustis  Street,  Roxbury 1,800 

Metropolitan  Avenue,  West  Roxbury 700 

Prescott  Street,  Hyde  Park 400 

Delle  Avenue,  Roxbury 1,600 

Dimock  Street,  Roxbury 2,500 

Salem  Street,  City  Proper 1,800 

Dacy  Street,  Hyde  Park 900 

Gove  Street,  East  Boston  800 

South  Huntington  Avenue,  Roxbury 3,500 
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North  Anderson  Street,  City  Proper 400 

Public  Alley  No.  437,  City  Proper 800 

Jerome  Street,  Dorchester 600 

Grafton  Street,  Dorchester 800 

Tamworth  Street,  City  Proper 400 

Gayland  Street,  City  Proper 800 

Howard  Street,  Roxbury 400 

Dunreath  Street,  Roxbury 400 

Gardner  Street,  Roxbury 500 

Roxbury  Street,  Roxbury 2,000 

Howard  Avenue,  Dorchester 3,000 

Woodward  Park,  Dorchester 900 

Faulkner  Street,  Dorchester 900 

Lane  Park,  Brighton 300 

Gardner  Street,  Roxbury 1 ,200 

Shirley  Street,  Roxbury 800 

Commonwealth  Avenue,  Roxbury 800 

Boyden  Street,  Dorchester 300 

West  Third  Street,  South  Boston 3,500 

Adams  Street,  Roxbury 1 ,000 

McClellan  Street,  Dorchester 1,600 

Foster  Street,  City  Proper 800 

Hillside  Street,  Roxbury 3,300 

Clifford  Street,  Roxbury 2,000 

Duke  Street,  Dorchester 700 

Fessenden  Street,  Dorchester 1,500 

East  Broadway,  South  Boston 2,100 

Evelyn  Street,  Dorchester 1,500 

Roseland  Street,  Dorchester 1,500 

Samoset  Street,  Dorchester 1,200 

Harvard  Street,  West  Roxbury 3,500 

Day  Street,  West  Roxbury 800 

Weld  Hill  Street,  Dorchester 1 ,500 

Alabama  Street,  Dorchester 1,500 

Tupelo  Street,  Dorchester 400 

Clarence  Street,  Dorchester 800 

Woodward  Street,  Dorchester 800 

Nightingale  Street,  Dorchester 1,000 

Iroquois  Street,  Roxbury 1 ,200 

Anderson  Street,  City  Proper 1 ,400 

Myles  Standish  Road,  West  Roxbury  700 

Norwell  Street,  Dorchester 1 ,000 

Copeland  Street,  Roxbury 1 ,200 

Vinal  Street,  Brighton 500 

Chester  Street,  Brighton 500 

Allston  Street,  Brighton  300 

Hyde  Park  Avenue,  West  Roxbury 800 

Lorna  Road,  Dorchester 900 

West  Fifth  Street,  South  Boston 1 ,200 

Pontiac  Street,  Roxbury 940 

Marion  Street,  East  Boston 220 

Frankfort  Street,  East  Boston  1,200 

Harlem  Street,  Dorchester  600 

Glenhill  Road,  Dorchester 680 

Seymour  Street,  West  Roxbury  1,150 

Savannah  Street,  Dorchester  770 

Antrim  Street,  East  Boston 520 

Morris  Street,  East  Boston 1 ,200 

Washington  Street,  Hyde  Park 250 

Tower  Street,  Roxbury  600 

Filmore  Road,  West  Roxbury 400 

B Street,  South  Boston 500 

West  Broadway,  South  Boston 3,300 

Lewis  Street,  City  Proper 400 

Richmond  Street,  City  Proper 560 

Oswald  Street,  Roxbury  300 

Nonantum  Street,  Brighton 2,000 
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ENGINEERING  REPORTS 

(Due  to  complaints,  for  future  programming,  reconstruction  and  other  public  works  needs) 


STREET  — DISTRICT 
Louder’s  Lane,  West  Roxbury 
Centre  Street,  West  Roxbury 
Savannah  Avenue,  Dorchester 
Colchester  Street,  Hyde  Park 
Haley  Street,  Roxbury 
Dunreath  Street,  Roxbury 
Lincoln  Street,  City  Proper 
Washington  Street,  City  Proper 
Franklin  Street,  City  Proper 
Arlington  Street,  City  Proper 
Fokom  Street,  Dorchester 
Hilkide  Street,  Roxbury 
Deer  Street,  Dorchester 
Greenwood  Street,  Hyde  Park 
Rugg  Road,  Brighton 
Bunker  Hill  Court,  Charlestown 
Samoset  Street,  Dorchester 


STREET  — DISTRICT 
Roseland  Street,  Dorchester 
Glen  Avenue,  Dorchester 
Fairbanks  Street,  Brighton 
Dunboy  Street,  Brighton 
Weld  Hill  Street,  West  Roxbury 
Glenmont  Street,  Brighton 
Vinal  Road,  Brighton 
Bellvista  Street,  Brighton 
AUston  Street,  Brighton 
Blanford  Street,  Brighton 
North  Crescent  Circuit,  Brighton 
Ballou  Avenue,  Brighton 
Myles  Standish  Road,  West  Roxbury 
Bickford  Street,  Roxbury 
Williams  Street,  Hyde  Park 
Ashfield  Street,  West  Roxbury 
Chester  Street,  Brighton 


Waterfront  Area  — City  Proper 


STREET  — DISTRICT 
Commercial  Street 
Fulton  Street 
Hanover  Street 
Salem  Street 
Charter  Street 
HuU  Street 
Northern  Avenue 
Atlantic  Avenue 
Purchase  Street 
High  Street 
Congress  Street 
Faneuil  Hall  Area 
Cambridge  Street 


STREET  — DISTRICT 
Richmond  Street 
Beacon  Hill  Area 
Charles  Street 
Embankment  Road 
Anderson  Street 
Revere  Street 
Pinckney  Street 
Joy  Street 
Mt.  Vernon  Street 
Temple  Street 
Charles  Gate  East  Road 
Myrtle  Street 
Louisburg  Square 


Inspection  of  Areaways  — City  Proper 


STREET  — DISTRICT  * 
Winter  Street 
Washington  Street 
Bedford  Street 
Summer  Street 


STREET  — DISTRICT 
Lincoln  Street 
Beach  Street 
Kneeland  Street 
Kingston  Street 
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Surface  Coat  Inspections  Throughout  the  Entire  City  Districts,  200  Miies  ± 


STREET  — DISTRICT 
Metropolitan  Avenue,  Hyde  Park 
Huntington  Avenue,  Hyde  Park 
Safford  Street,  Hyde  Park 
Lincoln  Street,  Hyde  Park 
River  Street,  Hyde  Park 
Monponset  Street  Hyde  Park 
Poydras  Street,  Hyde  Park 
Elm  Street,  Hyde  Park 
Dana  Avenue,  Hyde  Park 
Maple  Street,  Hyde  Park 
Sunnyside  Street,  Hyde  Park 
Gordon  Avenue,  Hyde  Park 
Hyde  Park  Avenue,  Hyde  Park 
Danny  Road,  Hyde  Park 
Edson  Street,  Hyde  Park 
Williams  Street,  Hyde  Park 
Highland  Street,  Hyde  Park 
Spring  Hill  Road,  Hyde  Park 
Milton  Avenue,  Hyde  Park 
Fairmount  Avenue,  Hyde  Park 
Burnett  Street,  West  Roxbury 
Anson  Street,  West  Roxbury 
Rosemary  Street,  West  Roxbury 
Hall  Street,  West  Roxbury 
Sheldon  Street,  West  Roxbury 
Union  Avenue,  West  Roxbury 
Glenside  Avenue,  West  Roxbury 
Glade  Avenue,  West  Roxbur>; 

Elm  Avenue,  West  Roxbury 
Goodrich  Road,  West  Roxbury 
Sheridan  Street,  West  Roxbury 
Forbes  Street,  West  Roxbury 
West  Walnut  Park,  West  Roxbury 
Danforth  Street,  West  Roxbury 
Hubbard  Street,  West  Roxbury 
Spring  Park  Avenue,  West  Roxbury 


STREET  — DISTRICT 
Conroy  Crescent,  West  Roxbury 
May  Street,  West  Roxbury 
Carolina  Street,  West  Roxbury 
McBride  Street,  West  Roxbury 
Goldsmith  Street,  West  Roxbury 
Dunster  Street,  West  Roxbury 
Dane  Street,  West  Roxbury 
Iffley  Road,  West  Roxbury 
Dalrymple  Street,  West  Roxbury 
Germania  Street,  West  Roxbury 
Marmion  Street,  West  Roxbury 
Minton  Street,  West  Roxbury 
Brookside  Avenue,  West  Roxbury 
Ophir  Street,  West  Roxbury 
Woodside  Street,  West  Roxbury 
Green  Street,  West  Roxbury 
Powell  Street,  West  Roxbury 
South  Huntington  Avenue,  West  Roxbury 
Dixwell  Street,  West  Roxbury 
Monument  Street,  Charlestown 
Harvard  Street,  Charlestown 
Hancock  Square,  Charlestown 
Harvard  Square,  Charlestown 
Concord  Street,  Charlestown 
Carey  Street,  Charlestown 
Monument  Street,  Charlestown 
Sullivan  Street,  Charlestown 
North  Harvard  Street,  Brighton 
Charter  Street,  City  Proper 
Bennington  Street,  East  Boston 
Dustin  Street,  Brighton 
Holborn  Terrace,  Roxbury 
Ennis  Street,  Roxbury 
School  Street,  Roxbury 
Egleston  Street,  Roxbury 
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Records  Section 

The  Records  Section  is  responsible  for  filing  and  main- 
taining plans,  books,  and  related  documents  as  follows: 

1 . Official  layouts  of  public  ways; 

2.  Changes  in  public  ways,  such  as  specific  repairs, 
widenings,  relocations,  extensions,  and  discontin- 
uances; 

3.  Eminent  domain  takings  for  public  purposes  and 
easements  for  utilities,  etc.; 

4.  Records  of  established  bench  marks  throughout  the 
city;  and 

5.  “As  Built”  plans  for  BRA,  Project  Areas. 

During  the  fiscal  year,  July  1,  1977,  to  June  30,  1978,  we 

furnished  such  information  to  more  than  3,200  people,  in- 
cluding consulting  engineers,  surveyors,  architects, 
lawyers,  conveyancers,  and  to  many  city  employees,  as  well 
as  the  general  public. 

We  check  all  Land  Court  decree  plans  which  involve 
public  ways  within  City  of  Boston  limits.  In  addition  to 
checking  these  plans,  we  also  keep  an  up-to-date  file  on 
them. 

We  appeared  in  court  in  answer  to  subpeonas  for  cases 
involving  public  ways  for  the  city  Law  Department,  as  well 
as  for  private  attorneys. 

The  Records  Section  also  maintains  a complete  history 
of  public  and  private  ways.  This  history  is  kept  up-to-date 
as  changes  are  made  in  individual  streets. 

The  Records  Section  also  operates  and  maintains  the 
equipment  necessary  to  produce  blue  line  copies  and 
microfilm  copies  of  plans  and  records  as  requested.  We 
supply  these  reproductions  to  virtually  every  department 
and  agency  of  the  City  of  Boston,  the  Commonwealth  of 
Massachusetts,  MBTA,  and  various  utility  companies.  (See 
next  page,  titled  “Work  of  Records  Section,  Reproduc- 
tion” for  complete  report  of  copies  requested  and  made.) 

In  addition  to  the  above  duties,  we  are  also  engaged  in  a 
program  of  microfilming  our  inventory  of  50,000  plans  in 
an  effort  to  preserve  the  original  material  and  to  make 
copies  more  readily  available.  During  this  fiscal  year  we 
produced  approximately  8,000  microfilm  cards  and  typed 
and  checked  approximately  2,000  cards. 
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Work  of  Records  Section,  Reproduction, 
from  July  1,  1977,  to  June  30,  1978 


Department 

Ozalid 

Sepia 

Microfilm 

Cards 

Microfilm 

Prints 

Engineering 

3,729 

211 

4,620 

428 

Highway 

1,041 

116 

128 

286 

Water 

1,345 

92 

157 

252 

Sewer 

960 

27 

228 

274 

Boston  Water  and  Sewer  Commission 

478 

41 

159 

201 

Sanitary 

170 

22 

80 

132 

Street  Lighting 

1,658 

497 

78 

106 

Traffic 

162 

72 

88 

117 

Parks  and  Recreation  

357 

146 

112 

169 

Law 

177 

12 

92 

128 

Building 

242 

56 

805 

1,202 

Housing  Inspection 

125 

19 

114 

132 

Rent  Control 

28 

17 

22 

Public  Improvement  Commission 

42 

10 

14 

14 

Assessing 

55 

8 

66 

74 

Real  Property 

422 

15 

75 

131 

Public  Facilities 

106 

22 

41 

66 

Office  of  Cultural  Affairs 

52 

9 

34 

50 

Office  of  Public  Service 

9 

28 

38 

Administrative  Services 

28 

20 

30 

Election 

78 

52 

72 

E.D.l.C 

352 

40 

61 

75 

Penal 

71 

5 

83 

104 

Auditor 

15 

12 

16 

Elderly  Commission  (M.O.B.) 

9 

7 

21 

Conservation  Commission 

4 

15 

45 

City  Council 

51 

64 

145 

City  Clerk 

44 

7 

12 

30 

Consumer  Council 

8 

2 

14 

Office  of  Human  Rights 

18 

72 

Office  of  Program  Development 

14 

8 

7 

14 

Retirement  Board 

5 

10 

Board  of  Examiners 

9 

15 

20 

Board  of  Appeal 

22 

28 

Weights  and  Measures 

5 

4 

12 

White  Fund 

13 

21 

Youth  Activities  Commission 

8 

24 

Purchasing 

32 

48 

Licensing  Board 

6 

12 

Federal  Relations 

8 

24 

Health  and  Hospitals 

24 

72 

School  Committee 

33 

17 

29 

Beacon  Hill  Architectural  Commission .... 

12 

7 

28 

Collecting 

10 

20 

One-Stop  Business  Service 

18 

36 

Summerthing 

6 

24 

Public  Safety  Commission 

20 

14 

14 

Veterans’  Services  

9 

15 

Workmen’s  Compensation 

4 

20 

Air  Pollution  Control  Commission 

8 

3 

6 

Boston  Police 

17 

22 

34 

Fire 

24 

16 

32 

BRA 

151 

46 

30 

48 

CETA  

17 

8 

12 

State  DPW 

37 

9 

6 

12 

MDC 

18 

10 

15 

20 

Boston  Edison  

357 

34 

28 

28 

Boston  Gas 

29 

11 

23 

33 

NET&TCo 

15 

7 

5 

5 

MBTA 

21 

6 

12 

12 

Totals 

12,605 

1,563 

7,679 

5,159 
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Planning  and  Programming  Section 

The  major  responsibility  of  the  Planning  and  Program- 
ming Section  is  to  originate  programs  of  highway  and  side- 
walk reconstruction,  review  all  plans  relative  to  Public 
Works  Department  items,  and  prepare  all  engineering 
reports  ordered  by  the  Public  Improvement  Commission. 

This  section  prepared,  in  conjunction  with  the  Highway 
Division,  three  PWD  Area  Surface  Coating  Programs  and 
reviewed  all  sidewalk  patching  locations  listed  for  mainte- 
nance construction  by  the  Highway  Division.  This  section 
also  prepared  the  annual  chapter  765  (formerly  chapter  90) 
program  for  submission  to  the  State  Department  of  Public 
Works. 

This  section  also  engaged  in  design  review  and  analysis 
of  the  public  works  aspects  of  several  major  projects 
undertaken  this  year.  The  section  head,  as  a member  of  the 
Intra-agency  Committee  for  the  Central  Artery  Project,  at- 
tended monthly  meetings  relative  to  the  progress  of  this 
complex  project  along  with  various  programs  including 
Park  Plaza,  Charlestown  Navy  Yard,  Copley  Square,  Ur- 
ban Systems,  Massachusetts  Port  Authority  developments, 
and  the  Southwest  Corridor  review. 

Building  construction  within  the  city  showed  an  upward 
trend,  thereby  requiring  this  section’s  design  review  rela- 
tive to  the  existing  public  ways  and  proposed  building  con- 
struction. 

Review  and  processing  of  BRA-related  construction  of 
streets  and  utilities  was  undertaken  in  a larger  scale  due  to 
the  federal  requirements  that  the  Authority  “clean  up”  all 
their  odds  and  ends. 


Design  Section 

In  fiscal  year  1978,  this  section  advertised  thirty-six  con- 
tracts for  sidewalk  repairs  and  reconstruction,  highway 
repairs  and  reconstruction,  street  lighting,  water,  sewer, 
and  various  public-works-related  projects.  These  projects 
totaled  $8,404,760. 

For  the  second  year  in  a row,  the  Local  Public  Works 
Capital  Development  and  Investment  Program  consumed 
most  of  our  time  with  respect  to  both  design-  and  construc- 
tion-related problems,  ongoing  from  LPW  1 and  with 
application-design-implementation  problems  for  LPW  2. 
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With  excess  funds  becoming  apparent  from  Round  One, 
we  also  developed  a miniprogram  to  insure  complete  usage 
of  the  funds  available.  Although  most  design  work  for 
LPW  2 was  developed  in  fiscal  year  1977,  the  contract 
specification  work  was  completed  in  fiscal  year  1978. 
Fiscal  year  1978  design  amounted  to  $871,522  and 
contract-specification  work  amounted  to  $5,338,798,  in- 
cluding one  readvertised  contract. 

The  fiscal  year  1978  Capital  Investment  Program  was  50 
percent  design-complete  in  fiscal  year  1978,  awaiting  con- 
tract and  specification  work  in  fiscal  year  1979.  This  pro- 
gram consists  of  $9,800,000  worth  of  work. 

The  Community  Development  Block  Grant  Program 
consisted  of  $1,020,939  worth  of  work  designed  and  adver- 
tised in  fiscal  year  1978.  Four  of  these  contracts  were 
readvertised,  bringing  the  actual  number  of  contracts 
advertised  to  ten. 

Consultation  and  assistance  were  also  provided  by  this 
section  to  insure  a smooth  and  orderly  transition  for  the 
new  Boston  Water  and  Sewer  Commission. 

Related  to  the  above  work,  plans,  profiles,  estimates, 
specifications,  and  contract  documents  needed  for  planned 
construction  or  reconstruction  of  highway,  footways,  and 
sewer,  water,  and  lighting  facilities  were  provided. 

We  also  reviewed  plans  and  consulted  with  various  agen- 
cies such  as  BRA,  MBTA,  Mass.  DPW,  MDC,  and  others 
in  matters  concerning  proposed  sewer,  water,  or  highway 
projects  that  affect  the  City  of  Boston. 

Following  is  a detailed  listing  of  contract  groups 
prepared  and  advertised  with  the  contract  grouping,  listing 
each  individual  street. 


l,enKth 

Distrk'l  I.V|H*  Ad.  K.O.  Kstiinale  Hid  in  Krcl  Kiind 

Ntaihcr  Street.  Dorchester  1,535 

Whitten  Street.  Dorchester  Hnwy  6/27  7/7  $257,851  $218,820  1,515  I.PW 

Riiskin  Street,  West  Roxbiiry  565 
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SANITARY  DIVISION 

The  following  is  a report  of  the  activities  and  accom- 
plishments of  the  Sanitary  Division  (Solid  Waste  Control), 
during  the  period  July  1,  1977,  to  June  30,  1978. 

Administrative  Section 


Administration 

The  Administrative  Section  supervises  and  oversees  the 
various  functions  and  operations  of  the  division;  the  prep- 
aration of  all  contracts;  the  processing  of  payments;  the 
processing  of  reports;  correspondence;  and  complaints 
(complaints  were  written,  telephoned,  and  in  person);  the 
compilation  of  inspectors’  reports  and  daily  reports  on  the 
collection  section  and  various  disposal  sites  performances; 
investigating  and  processing  applications  for  permits  for 
the  transportation  of  refuse;  the  preparation  of  the  budget; 
and  the  supervision  of  the  Snow  Emergency  Center. 

Charles  T.  Dinneen,  division  engineer,  retired  on  July 
29,  1977,  after  forty-eight  years  of  service  with  the  city. 
Mr.  Dinneen ’s  employment  started  with  the  city  in  the 
Boston  Transit  Commission  in  1929,  and  he  was  employed 
on  construction  of  the  Kenmore  Square  subway.  In  1934, 
he  was  transferred  to  Boston  Public  Works  Department, 
Sewer  Division,  as  a transitman.  In  1939,  Mr.  Dinneen  was 
promoted  to  a junior  civil  engineer.  He  enlisted  and  served 
in  the  U.  S.  Navy  from  1942  to  1945  as  a member  of  the 
Sea  Bees.  Upon  his  return  to  the  city’s  employ  he  received 
promotions  which  eventually  achieved  for  himself  the  posi- 
tion of  division  engineer  of  the  Sanitary  Division.  Mr.  Din- 
neen was  a Registered  Professional  Engineer,  and  a 
member  of  the  American  Public  Works  Association.  His 
retirement  will  be  felt  by  the  department.  He  is  a conscien- 
tious and  capable  engineer  and  well-thought  of  by  his 
associates. 


Collection  Section 

Refuse  Collection  Contracts 

Refuse  collection  contracts  were  awarded  in  all  eleven  of 
the  contract  districts  as  a result  of  publicly  advertised  bids, 
the  work  commencing  on  July  1,  1977.  These  one-year 
contracts  have  option  renewals  for  a second  and  third  year. 
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This  year,  due  to  the  closing  of  the  South  Bay  incinerator 
in  October,  1975,  and  the  phasing  out  of  the  Gardner 
Street  landfill,  located  in  West  Roxbury,  contracts  were 
awarded  for  disposal  sites  for  eight  of  the  eleven  districts 
of  Boston.  Thenceforth,  collection  contracts  were  open  for 
bids  with  various  disposal  locations  listed  for  each  district, 
except  three  which  would  continue  disposing  at  the  Gard- 
ner Street  landfill.  Also,  the  contracts  called  for  separate 
collection  of  household  and  commercial  refuse;  commer- 
cial refuse  within  a contract  district  shall  be  collected  and 
disposed  of  by  the  contractors  at  their  expense.  Another 
significant  change  in  the  collection  contracts  was  that  the 
renewal  options  did  not  contain  any  provisions  for  the  city 
to  absorb  75  percent  of  any  wage  increase  incurred  during 
these  renewal  years.  Of  the  successful  bidders,  six  district 
contracts  went  to  so-called  national  firms  and  five  district 
contracts  to  independents.  The  total  expenditure  in  1977- 
1978  for  refuse  contracts  amounted  to  $5,191,096,  a 
decrease  of  $309,020  over  the  previous  twelve  months.  A 
total  of  206,952  tons  of  household  refuse  was  collected 
during  the  year. 

Lot  Cleaning 

The  lot-cleaning  program  has  been  in  operation  since 
1967.  It  is  responsible  for  the  cleaning  of  vacant  lots 
throughout  the  city.  Due  to  the  severe  winter  and  heavy 
snowfall,  no  lots  were  cleaned  during  the  months  of 
December,  January,  February,  March.  However,  all  lit- 
tered vacant  lots  in  the  city  were  cleaned  at  least  once,  and 
some  more  often,  during  the  year  for  a total  of  1,305  lots. 
Approximately  3,657  tons  of  debris  were  removed  from 
these  lots  during  the  period  of  this  report. 

Alley  Cleaning 

The  alley-cleaning  program  in  the  South  End  and  lower 
Roxbury  district  is  a continuing  operation  during  the  year 
and  has  the  responsibility  for  keeping  the  littering  of  these 
alleys  within  reasonable  bounds,  paying  particular  atten- 
tion to  the  heads  of  the  alleys.  Approximately  2,823  tons 
of  debris  and  refuse  were  removed  from  the  alleys  during 
the  year. 
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Litter  Baskets, 

To  assist  in  the  constant  effort  to  prevent  littering  in  the 
commercial  sections  of  the  city,  there  are  880  pole-type,  lit- 
ter baskets  located  throughout  the  city  principally  where 
there  are  heavy  accumulations  of  pedestrian  litter.  These 
baskets  are  maintained  by  the  division  and  emptied  daily 
by  the  litter  basket  crew.  There  are  approximately  302, 
sidewalk,  concrete,  litter  containers,  which  are  owned  and 
maintained  by  a private  company,  with  the  approval  of  the 
Public  Works  Department.  They  are  placed  on  location  by 
said  company  with  an  agreement  that  these  sidewalk  con- 
tainers will  be  emptied  by  the  Sanitary  Division  litter 
basket  crew.  These  sidewalk  containers  are  located  on  the 
daily  routes  covered  by  this  crew. 

Market  Cleaning 

The  division  provides,  as  a special  service,  two,  packer- 
type  trucks  on  Fridays  and  Saturdays  of  each  week,  servic- 
ing push  cart  peddlers  and  storekeepers  in  the  market  area 
on  Blackstone  Street,  Boston.  This  service  is  unique  in  the 
sense  that  the  entire  Blackstone  Street  is  occupied  by  the 
so-called  pushcart  peddlers  who  are  not  permanent  on 
location  like  a store  would  be.  Agreement  has  been  reached 
with  this  department  and  the  peddlers  association  that  the 
trucks  would  be  provided  and  they  (the  association  mem- 
bers) would  load  their  own  debris  into  the  trucks.  This  is  to 
prevent  an  enormous  amount  of  debris  which  would  be  left 
to  be  cleaned  up.  A total  of  approximately  1,065  tons  of 
refuse  was  disposed  of  during  the  twelve  months  of  this 
report  at  a cost  of  $17,042. 

Abandoned  Vehicles 

The  procedure  followed  in  the  removal  of  abandoned 
vehicles  from  the  public  streets  of  Boston  was  revised  this 
year  by  the  Boston  Police  Department  which  assigned  the 
investigation  and  reporting  of  these  vehicles  to  the  Towing 
Enforcement  Unit  which  in  turn  sends  these  reports  to  this 
division  for  removal  of  vehicles  from  public  streets. 

This  division  publicly  advertised  for  a contract  for 
removing  abandoned  vehicles,  which  resulted  in  a contract 
being  awarded  to  the  low  bidder,  which  calls  for  a payment 
to  the  city  of  $26.50  per  vehicle.  A total  of  226,  abandoned 
vehicles  were  removed  from  the  streets  at  an  income  of 
$5,989  to  the  city. 
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Ckan-up  Campaign 

The  annual  spring  Clean-up  Campaign  was  conducted 
during  April  and  May  of  1978.  This  appeared  to  be  the 
heaviest  clean-up  drive  held  in  comparison  to  other  years. 
Tons  of  debris  (placed  on  the  sidewalk  by  residents  con- 
ducting basement,  attic,  and  backyard  cleanouts)  were 
removed  by  the  refuse  collection  contractors  and  by  divi- 
sion forces.  Also  community  groups,  working  through 
their  local  Little  City  Halls  and  Office  of  Public  Service 
used  111,  25-cubic-yard  containers  supplied  by  this  divi- 
sion to  assist  in  their  efforts  to  clean  up  their  neighbor- 
hoods. The  providing  and  servicing  of  these  containers  was 
done  under  contract  as  a result  of  public  bidding  by 
Charles  Lee  Co.,  low  bidder,  at  a cost  of  $7,159.50. 

Gardner  Street  Sanitary  Landfill 

The  phasing  out  of  this  disposal  site  has  progressed  this 
year  by  having  refuse  collected  in  District  3,  Dorchester 
North;  District  4,  Brighton;  and  District  7,  Dorchester 
South,  disposed  of  at  other  disposal  sites  under  contract 
with  the  city.  A total  of  133,459  tons  of  refuse  was  received 
and  disposed  of  at  the  landfill,  a reduction  of  approxi- 
mately 78,344  tons  over  the  previous  twelve  months. 

Outside  Disposal  Sites 

Contracts  for  “Disposal  of  Refuse  from  Various 
Districts  of  Boston”  were  awarded  as  a result  of  publicly 
advertised  bids  for  eight  of  eleven  districts  of  Boston. 
These  one-year  contracts  have  option  renewals  for  a se- 
cond and  third  year.  Contracts  were  awarded  to  five  firms 
for  the  use  of  disposal  sites  which  are  all  located  outside 
the  City  of  Boston,  the  work  commencing  on  July  1,  1977, 
for  a twelve-month  period.  The  total  expenditure  for  the 
disposal  contracts,  was  $2,261,250;  a total  of  164,670  tons 
of  refuse  was  disposed  of  under  these  contracts. 

Snow  Removal 

The  Snow  Emergency  Center  located  in  Room  113,  City 
Hall,  in  its  sixteenth  year  of  operation  encountered  the 
severest  winter  as  far  as  total  snowfall  is  concerned.  Three 
storms  hit  the  city,  only  two  required  activating  of  the 
center,  one  having  an  accumulation  of  22  inches  of  snow 
on  January  20th;  not  to  mention  the  “Blizzard  of  78”  in 
which  a record  snowfall  of  27.1  inches  fell  within  twenty- 
four  hours,  with  record  winds  of  79  m.p.h.  This  was  the 
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most  devastating  storm  to  hit  Boston  in  105  years.  The 
center  was  operated  under  the  supervision  of  Joseph  P. 
Sances,  administrative  assistant  of  this  division,  as  direc- 
tor. The  Sanitary  Division,  as  well  as  other  divisions  of  the 
department,  supplied  personnel  who  were  the  nucleus  of 
the  operation  of  the  center.  Also,  representatives  from 
Traffic  and  Parking,  Police,  Fire,  Office  of  Public  Service, 
were  working  in  the  center,  along  with  MBTA,  Gas, 
Edison,  and  Telephone  representatives,  and  all  other  city 
departments  were  in  constant  communication  with  the 
center  ready  to  give  their  assistance  where  needed.  The  , 
emergency  center  received  over  19,000  calls  during  these 
storms  from  residents  of  Boston  requesting  information 
and  assistance.  The  emergency  center  was  commended  for 
the  manner  in  which  all  involved  performed  during  these 
emergencies.  During  the  February  blizzard  the  variety  of 
calls  were  of  such  magnitude,  it  is  impossible  to  categorize 
them. 

A federal  disaster  area  was  declared,  which  included 
Boston,  as  well  as  a state  of  emergency.  National  Guard 
and  U.  S.  Army  troops  and  equipment  were  sent  to  assist 
the  Public  Works  Department  in  fighting  the  storm.  The 
cooperation  and  coordination  through  the  emergency 
center  of  city  departments,  as  well  as  private  companies, 
was  a key  point  in  the  success  of  meeting  the  demands 
caused  by  these  storms.  The  accomplishments  and  ex- 
periences of  the  past  snow  season  encountered  by  the 
snow-fighting  force  of  the  department  w411  long  be 
remembered. 
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TABLE  6 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS 
July  1,  1977,  to  June  30,  1978 

Amount 

District  Contractor  Paid 

lA  Charlestown  Ban  field  & Associates,  Inc $151,380 

IB  Boston  Proper  Charles  Lee  Disposal  Co.,  Inc 692,213 

2 Jamaica  Plain  United  Contracting  Co.,  Inc.  of  Boston 397,052 

3 Dorchester  North  S.C.  A.  Disposal  Services  of  New  England,  Inc 585,266 

4 Brighton  Banfield  & Associates,  Inc 566,370 

5 South  Boston  S.C.  A.  Disposal  Services  of  New  England,  Inc,  ....  282,474 

6 West  Roxbury  S.C.  A.  Disposal  Services  of  New  England,  Inc 480,344 

7 Dorchester  South  M & C Division  of  Browning-Ferris  Industries,  Inc.  675,592 

8 Hyde  Park  Omega  Systems,  Inc 364,711 

9 East  Boston  S.C.  A.  Disposal  Services  of  New  England,  Inc 320,227 

10  Roxbury  Dooley  Brothers  Division  of  Browning-Ferris 

Industries,  Inc 675,467 

Total $5,191,096 

TABLE  7 

PAYMENTS  TO  REFUSE  DISPOSAL  CONTRACTORS 

Refuse  Energy  Systems  Co.,  100  Salem  Turnpike,  Saugus,  Mass. 

District  lA  — Charlestown,  5,271.18  tons  at  $15.40  a ton=  $81,176 
District  4 — Brighton,  20,612.80  tons  at  $15.40  a ton  = $371,437 
District  9 — East  Boston,  15,320.71  tons  at  $14.70  a ton  = $225,214 
Total  tons  = 41,204.69 
Total  monies  = $623,827 

S.C. A.  Disposal  Services  of  New  England,  Inc.,  320  Charger  Street,  Revere,  Mass.  Disposal 
site  located  in  Cambridge 

District  3 — Dorchester  North,  27,980.60  tons  at  $16  a ton  = $447,689 
District  5 — South  Boston,  11,988.62  tons  at  $16  a ton  = $191,817 
Pushcart,  Blackstone  Street,  1,065.13  tons  at  $16  a ton  = $17,042 
Total  tons  = 41, 034. 35 
Total  monies  = $656,548 

East  Bridgewater  Associates,  234  Thatcher  Street,  East  Bridgewater,  Mass. 

District  IB  — Boston  Proper,  24,742.47  tons  at  $11.75  a ton  = $290,274 

M & C Division  of  Browning-Ferris  Industries,  Inc.,  42  Nightingale  Avenue,  Quincy,  Mass., 
Disposal  site  located  in  Plainville 

District  7 — Dorchester  South,  29,750.42  tons  at  $12.00  a ton  = $357,005 

Dooley  Brothers  Division  of  Browning-Ferris  Industries,  Inc.,  170  Market  Street,  Brighton, 
Mass.,  Disposal  site  located  in  Plainville 
District  10  — Roxbury,  27,938.49  tons  at  $12  a ton  = $335,262 

Total  tonnage  = 164,670.42 

Total  monies  = $2,263,366 

TABLE  8 

PAYMENTS  FOR  COVER  MATERIAL  AT 
GARDNER  STREET  SANITARY  LANDFILL 

West  Roxbury  Crushed  Stone,  July  1,  1977,  to  June  30,  1978 
162,659.55  tons  at  $3.14  a ton  = $510,751 

PAYMENTS  RECEIVED  FOR 
REMOVAL  OF  ABANDONED  AUTOMOBILES 

Dave’s  Auto  Service,  July  1,  1977,  to  June  30,  1978 
226  cars  at  $26.50  a car  = $5,989.00 
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TABLE  9 

EXPENDITURES 


Payments  to  refuse  collection  contractors $5,191,096 

Payments  for  cover  material  for  Gardner  Street  landfill 510,751 

Payments  for  the  disposal  of  refuse  from  various  districts 
of  Boston 2,263,366 

Total  collection  and  disposal  expenditures  $7,965,213 

Payroll  Totals: 

Administrative  and  General  Services $46,850 

Collection  Section 1,046,884 

Gardner  Street  landfill 131,501 

Overtime  Payrolls 208,209 

Total  Payrolls  $1,433,264 

Repairing  and  refinishing  pole  litter  baskets $ 1 ,950 

Landfill  operation  costs  (other  than  labor  and  cover 

material) 4,157 

Supplies  and  materials  (other) 14,463 

Rental  of  refuse  containers  and  other  costs  for  community 

clean-up 7,159 

Miscellaneous  (advertising,  engineering  services,  travel  reim- 
bursement, etc)  1,545  29  274 

Grand  Total  Expenditures $9,427,751 


TABLE  10 

COLLECTION  AND  DISPOSAL  COSTS 


Refuse  Collection 

206,952  tons,  $26.97  a ton 


Collection  contracts $5,191,096 

Supervision  388,835 

Miscellaneous  Expenditures 3,495 


$5,583,426 


Refuse  Disposal 
Outside  Sites 

Refuse  Energy  Systems  Co.  contract  $15.40  a ton 

14.70  a ton 

S.C.A.  Disposal  Services  of  New  England,  Inc. 

contract  16.00  a ton 

East  Bridgewater  Associates  contract '. 1 1 .75  a ton 

M & C Division  of  Browning-Ferris  Ind.,  Inc. 

contract  12.(X)  a ton 

Dooley  Brothers  Division  of  Browning-Ferris  Ind.,  Inc. 
contract  12.00  a ton 


Sanitary  Landfill 

133,459  tons,  $4.84  a ton 


$131,501 

510,751 

4,157 


Payroll 

Cover  material— gravel 
Landfill  operation  cost . 


$646,409 
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HIGHWAY  DIVISION 

The  activities  of  the  various  sections  of  the  Highway 
Division  from  July  1,  1977,  to  June  30,  1978,  were  as 
follows: 


Construction  Section 
(Including  Lighting) 

Supervised  the  reconstruction  of  fifty-one  streets  and  the 
installation  of  street  lighting  in  ten  streets  for  a total  of 
$2,590,070.28. 


Maintenance  Section 

Supervised  the  following:  Five  contracts  for  repairs  to 
roadways  in  all  areas  of  the  city,  amounting  to  $409,175; 
nine  contracts  for  repairs  to  sidewalks  in  all  areas  of  the 
city,  amounting  to  $1,252,094;  nine  contracts  for  asphalt 
resurfacing  in  all  areas  of  the  city,  amounting  to 
$1,247,299. 

The  ten  district  yards  performed  sidewalk  and  roadway 
repairs,  street  cleaning,  snow  removal,  plowing  and  sand- 
ing operations,  and  supervised  the  work  performed  under 
ten,  street-cleaning  contracts  for  an  amount  of  $447,232. 

Clerical  Section 

Prepared  all  estimates  for  payment  for  street  construc- 
tion and  reconstruction  work,  roadway  and  sidewalk 
repairs,  and  all  estimates  and  bills  relating  to  snow- 
removal  work;  processed  all  correspondence  relating  to 
Highway  Division  matters;  prepared  various  types  of  con- 
tracts; processed  all  street-cleaning  estimates  for  payment; 
processed  all  complaints  received  by  telephone,  letter,  and 
personal  visits  from  abutters  and  residents  pertaining  to 
sidewalks,  roadways,  street  cleaning,  bridge  defects,  and 
snow  removal  problems;  maintained  files  and  records  of  all 
Highway  Division  activities. 

Lighting  Section 

This  section  ordered  the  installation  of  32,  7,000-lumen, 
mercury  vapor  lamps;  190,  11,000-lumen  mercury  vapor 
lamps;  151,  15,000-lumen  mercury  vapor  lamps;  17, 
20,(KX)-lumen  mercury  vapor  lamps;  and  12,  35,000-lumen 
mercury  vapor  lamps. 
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Snow  Removal 

During  1977  and  1978,  snow-removal  operations  con- 
tractors were  hired  fourteen  times  to  supplement  city 
equipment.  The  city  equipment  was  used  sixteen  times  dur- 
ing 1977-1978  for  plowing  and/or  salting.  The  total 
amount  expended  for  snow-removal  work  during 
1977-1978  by  the  Public  Works  Department  was 
$6,713,298.85. 


TABLE  11 

Summgr>  of  cost  of  contract  reconstruction  work  performed  in  Highway  Division  from 
July  1,  1977  to  June  30,  1978,  and  street  reconstruction  awarded  in  1977-1978  to  be 
completed  in  1978-1979 


Streets  reconstnicted  during  1977-1978  $2,005,623  21 

Street  reconstruction  awarded  in  1977-1978  to  be  completed  in  1978-1979  3,999,107  61 

Street  lighting  contracts  during  1977-1978  584,447  07 


Total $6,589,177  89 


STREETS  RECONSTRUCTED  IN  1977-1978 


Contract 


Street 

Limits 

Amount 

Brighton  Avenue 
Cambridge  Street 
Tremont  Street 
Washington  Street 

Roadway  repairs 

...  $228,241  95 

Auckland  Street 
Buttonwood  Street 
Carson  Street 
Moseley  Street 
Oldfields  Road 
Raven  Street 
Spring  Garden  Street 

St.  William  Street  to  Belfort  Street 

Crescent  Avenue  to  Columbia  Road 

Crescent  Avenue  to  Sydney  Street 

Crescent  Avenue  to  dead  end 

Columbia  Road  to  approximately  500  feet  northerly 

Crescent  Avenue  to  dead  end 

Harbor  View  Street  to  Crescent  Avenue 

274,61828 

Bilodeau  Road 
Clearwater  Drive 
Lorna  Road 
Mellen  Street 
Michigan  Avenue 
Stone  Terrace 

Washington  Street  to  end 

Maryknoll  Street  to  approximately  700  feet  easterly 
Lena  Terrace  to  approximately  760  feet  southwesterly 
Ocean  Street  to  Montague  Street 
Columbia  Road  to  Erie  Street 

Gallivan  Boulevard  to  end 

120,15660 

Bennington  Street 
Central  Square 
Lexington  Street 

Trident  Street  to  MBTA  entrance  to  Orient  Heights 
Border  Street  to  Liverpool  Street 

Border  Street  to  Meridian  Street 

130,41230 

Athol  Street 
Bellamy  Street 
Bradbury  Street 
Easton  Street 
Haskell  Street 
Malbert  Road 
Mansfield  Street 
Montcalm  Street 
Myrick  Street 
Seattle  Street 

Aldie  Street  to  Holton  Street 
Presentation  Road  to  Burton  Street 
Franklin  Street  to  Mansfield  Street 
North  Harvard  Street  to  Franklin  Street 
Coolidge  Road  to  Hooker  Street 
Washington  Street  to  Egan  Way 
Lincoln  Street  to  Easton  Street 
Dustin  Street  to  Glencoe  Street 
Coolidge  Road  to  Franklin  Street 

Cambridge  Street  to  Hopedale  Street  

308,244  85 
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Batchelder  Street 
Burgess  Street 
Cunningham  Street 
Dean  Street 
Glenarm  Street 
Harlow  Street 
Judson  Street 
Victor  Street 

East  Cottage  Street  to  Clifton  Street 
Dudley  Street  to  Clifton  Street 
Hartford  Street  to  Howard  Avenue 
Judson  Street  to  Howard  Avenue 
Washington  Street  to  Seaver  Street 
Folsom  Street  to  dead  end 
West  Cottage  Street  to  Julian  Street 

Brook  Avenue  to  Dean  Street 

178,680  10 

Temple  Street 

Cambridge  Street  to  Derne  Street 

154,502  50 

Belfort  Street 
Kimball  Street 
Percival  Street 
Templeton  Street 

Dorchester  Avenue  to  Saxton  Street 
Dorchester  Avenue  to  Freeport  Street 

Bowdoin  Street  to  approx.  250  feet  southeast  of  Marie  Street 
Dorchester  Avenue  to  Adams  Street 

224,922  60 

Mather  Street 
Whitten  Street 
Ruskin  Street 

Dorchester  Avenue  to  Allston  Street 
Adams  Street  to  Dorchester  Avenue 

Corey  Street  to  Weld  Street 

229,761  53 

Atwill  Road 
Brook  Farm  Road 
Howitt  Road 
Kirk  Street 
Paragon  Road 

Richwood  Street  to  end 
Lyall  Street  to  Corey  Street 
St.  Theresa  Avenue  to  Bellevue  Street 
Montview  Street  to  Crest  Street 

Northdale  Road  to  Glenhaven  Road 

156,082  50 

Total 

$2,005,623  21 

AWARDED  IN  1977-1978  TO  BE  COMPLETED  IN  1978-1979 

Burnett  Street 
Canterbury  Street 
Lawndale  Terrace, 
stairway 

Washington  Street 

Washington  Street  to  Washington  Street 
Cliffmont  Street  to  100  feet  west  of  Pinedale  Road 

Lawndale  Terrace  to  Amory  Street 

At  Rockingham  Avenue  

$191,138  20 

Blake  Street 
Maple  Street 
Safford  Street 
Wachusett  Street 
Williams  Avenue 

River  Street  to  Greenfield  Road 
River  Street  to  Walnut  Street 
Huntington  Avenue  to  Metropolitan  Avenue 
River  Street  to  640  feet  southeasterly 

Highland  Street  to  Truman  Highway 

339,926  86 

Putnam  Street 
Webster  Street 

White  Street  to  Bremen  Street 

Sumner  Street  to  beyond  Orleans  Street 

335,895  04 

Dakota  Street 
Edison  Street 
Grant  Street 
Hallam  Street 
Howell  Street 
Mayhew  Street 
Mt.  Vernon  Street 
Olney  Street 
Roach  Street 
South  Sydney  Street 
Sydney  Street 
Taft  Street 
Treadway  Road 
Babcock  Street 
Bellvista  Road 
Boulevard  Terrace 
Brainerd  Road 
Chiswick  Road 
Commonwealth  Terrace 
Cummings  Road 


Washington  Street  to  Claybourne  Street 

Dorchester  Avenue  to  Pond  Street 

Crescent  Avenue  to  Harbor  View  Street 

Dorchester  Avenue  to  Auckland  Street 

Boston  Street  to  Washburn  Street 

Boston  Street  to  Roseclair  Street 

Boston  Street  to  Buttonwood  Street 

Geneva  Avenue  to  Rosseter  Street 

Dorchester  Avenue  to  Pleasant  Street 

Savin  Hill  Avenue  to  across  Bay  Street 

Crescent  Avenue  to  across  Savin  Hill  Avenue 

Dorchester  Avenue  to  Pleasant  Street 

Savin  Hill  Avenue  to  beyond  Doris  Street 

Commonwealth  Avenue  to  Coolidge  Road 

Allston  Street  to  Brookline  Avenue 

Allston  Street  to  Commonwealth  Avenue 

Kelton  Street  to  Harvard  Avenue 

Chestnut  Hill  Avenue  to  beyond  Chiswick  Terrace 

Allston  Street  to  Commonwealth  Avenue 

Corey  Road  to  Commonwealth  Terrace 
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Cushman  Road 
Egremont  Road 
Feneno  Terrace 
Griggs  Street 
Justin  Road 
Lothian  Road 
Park  Vale  Avenue 
Pratt  Street 
St.  Lukes  Road 
Vinal  Street 
Waldo  Terrace 
Wallingford  Road 
Waverly  Street 

Adanac  Terrace 
Charles  Street 
Draper  Street 
Hamilton  Street 
Mt.  Ida  Road 
Pierce  Avenue 
Robinson  Street 

Forbes  Street 
Greenley  Place 
May  Street 
Perkins  Street 
Pond  Street 
Spring  Park  Avenue 
Wyman  Street 

American  Legion  Highway 
A Street 
East  Broadway 
Church  Street 
Warner  Street 
Providence  Street 

Centre  Street 


Easile  Street 
Boumedale  Road 
Burroughs  Street 
Colgate  Road 
Cornwall  Street 
Fawndale  Road 
Firth  Road 
Hadwin  Way 
Kenton  Road 
Lee  Hill  Road 
Lesher  Street 
Mahler  Road 
Moraine  Street 
.Mosgrove  Avenue 
Mt.  Hope  Street 
Murray  Hill  Road 
Orchardhill  Road 
Rodman  Street 
St.  Joseph  Street 
Washington  Street 
Central  Avenue 
Dana  Avenue 
Greenbrook  Road 
Greenfield  Road 


Dustin  Street  to  Glencoe  Street 
Washington  Street  to  Cummings  Road 
Brainerd  Road  to  Brookline  Line 
Commonwealth  Avenue  to  Brainerd  Road 
Bigelow  Street  to  Atkins  Street 
Strathmore  Road  to  Chiswick  Road 
Brighton  Avenue  to  Glenville  Avenue 
Linden  Street  to  Wordsworth  Street 
Commonwealth  Avenue  to  Brighton  Avenue 
Woodstock  Avenue  to  AUston  Street 
Washington  Street  to  Henshaw  Street 
Commonwealth  Avenue  to  across  Leamington  Road 

Market  Street  to  Portsmouth  Street 236,938  83 

Ashmont  Street  to  end 
Dorchester  Avenue  to  Ditson  Street 
Bowdoin  Street  to  Arcadia  Street 
Homes  Avenue  to  Bowdoin  Street 
Bowdoin  Street  to  Robinson  Street 
Adams  Street  to  Plain  Street 

Adams  Street  to  Draper  Street 609,342  76 

Centre  Street  to  Chestnut  Avenue 
Green  Street  to  dead  end 
Centre  Street  to  Pond  Street 
Jamaicaway  to  Day  Street 
Centre  Street  to  Jamaica  way 
Centre  Street  to  Chestnut  Avenue 

Centre  Street  to  Lamartine  Street 485,643  60 

At  Hyde  Park  Avenue 
At  West  Fifth  Street  and  Dorchester  Avenue 
At  L Street 
At  Weld  Street 

At  Glenway  Street  and  Harvard  Street 


At  St.  James  Avenue,  Arlington  Street,  and  Park  Square 254,714  72 

Spring  and  Temple  Streets  to  Greaton  Road  in  the  vicinity  of 

the  rotary  at  the  West  Roxbury  Parkway 858,000  00 


Washington  Street  to  Lindall  Street 

Wachusett  Street  to  Bourne  Street 

Centre  Street  to  Jamaicaway 

Washington  Street  to  railroad 

Brookside  Avenue  to  Amory  Street 

Washington  Street  to  dead  end 

Washington  Street  to  Florence  Street 

Hyde  Park  Avenue  to  Harding  Road 

Washington  Street  to  dead  end 

South  Street  to  dead  end 

Washington  Street  to  South  Street 

Washington  Street  to  railroad 

Centre  Street  to  Jamaicaway 

Washington  Street  to  South  Street 

Hyde  Park  Avenue  to  American  Legion  Highway 

Washington  Street  to  Florence  Street 

Morton  Street  to  Lennoco  Road 

Wachusett  Street  to  Patten  Street 

South  Street  to  Woodman  Street 

Tower  Street  to  80  feet  south  of  Morton  Street 

Webster  Street  to  River  Street 

Hyde  Park  Avenue  to  Folsom  Street 

Austin  Street  to  Chestnut  Street 

Cummins  Highway  to  railroad 
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Hollingsworth  Street 
Lockwood  Street 
Metropolitan  Avenue 
Rector  Road 
Rosewood  Street 
Rugby  Road 
Seminole  Street 
Thatcher  Street 
Winthrop  Street 

Cass  Street 
Grandfield  Avenue 
Monponset  Street 
Pomfret  Street 

Arbutus  Street 
Baird  Street 
Brookvale  Street 
Carruth  Street 
Capen  Street 
Charlemont  Street 
Caryll  Street 
Clermont  Street 
Colorado  Street 
Corman  Road 
Courtland  Road 
Crossman  Street 
Deering  Road 
Delmont  Street 
Ellison  Avenue 
Elmer  Road 
Enterprise  Street 
Fabyan  Street 
Fairway  Street 
Fremont  Street 
Frontenac  Street 
Goodale  Road 
Greendale  Road 
Gilmer  Street 
Hallet-Davis  Street 
Havelock  Street 
Hazleton  Street 
Hiawatha  Road 
Itasca  Street 
Kenmare  Road 
Landor  Street 
Livingstone  Street 
Loma  Road 
Lucerne  Street 
Mascot  Street 
Newhall  Street 
O’Connell  Road 
Ogden  Street 
Outlook  Road 
Ormond  Street 
Paxton  Street 
Patterson  Street 
Pine  Ridge  Road 
Regis  Road 
Rhoades  Street 
Richmond  Street 
Rundell  Park 
Theodore  Street 
Welles  Avenue 


Cummins  Highway  to  across  Caton  Street 

Metropolitan  Avenue  to  Huntington  Avenue 

Greenwood  Square  to  River  Street 

River  Street  to  Hollingsworth  Street 

Curmnins  Highway  to  Rector  Road 

Cummins  Highway  to  Greenfield  Road 

Cummins  Highway  to  Wood  Avenue 

Hyde  Park  Avenue  to  northwest  of  Bradlee  Street 

Harvard  Avenue  to  River  Street 

Centre  Street  to  Powell  Street 
Washington  Street  to  Fawndale  Road 
River  Street  to  end 

Corey  Street  to  Maple  Street 

Blue  Hill  Avenue  to  Irma  Street 

Blue  Hill  Avenue  to  Morton  Street 

Dorchester  Avenue  to  Hutchinson  Street 

Ashmont  Street  to  Gallivan  Boulevard 

Fairmount  Street  to  across  Fuller  Street 

Minot  Street  to  Delmont  Street 

Newton  Street  to  MaryknoU  Street 

Fuller  Street  to  Bailey  Street 

Almont  Street  to  Mattapan  Street 

Cummins  Highway  to  Hallowell  Street 

Harvard  Street  to  Morton  Street 

Babson  Street  to  West  Selden  Street 

Harvard  Street  to  Blue  Hill  Avenue 

Adams  Street  to  Charlemont  Street 

Gallivan  Boulevard  to  Morton  Street 

Carruth  Street  to  Adams  Street 

Boston  Street  to  Clapp  Street 

Blue  Hill  Avenue  to  Harvard  Street 

Blue  Hill  Avenue  to  Cummins  Highway 

Babson  Street  to  River  Street 

Blue  Hill  Avenue  to  Lucerne  Street 

Wellington  Hill  Street  to  Blue  Hill  Avenue 

Wellington  Hill  Street  to  Courtland  Road 

Wellington  Hill  Street  to  Westmore  Road 

Milton  Street  to  Hill  Top  Street 

Blue  Hill  Avenue  to  Morton  Street 

Harvard  Street  to  Blue  Hill  Avenue 

Fottler  Road  to  Blue  Hill  Avenue 

Almont  Street  to  Monterey  Avenue 

Minot  Street  to  Gallivan  Boulevard 

Blue  Hill  Avenue  to  Leston  Street 

Blue  Hill  Avenue  to  Lucerne  Street 

Morton  Street  to  Lena  Terrace 

Stratton  Street  to  Woodrow  Avenue 

Norfolk  Street  to  Mountain  Avenue 

Ashmont  Street  to  Pierce  Avenue 

Washington  Street  to  Valley  Road 

Fairmount  Street  to  approximately  415  feet  southerly 

Hillsboro  Road  to  Ormond  Street 

Wellington  Hill  Street  to  Wellington  Hill  Street 

Blue  Hill  Avenue  to  Harvard  Street 

Gallivan  Boulevard  to  approximately  220  feet  southeasterly 

Gallivan  Boulevard  to  Morton  Street 

Blue  Hill  Avenue  to  Cummins  Highway 

Blue  Hill  Avenue  to  Morton  Street 

Washington  Street  to  Dorchester  Avenue 

Ashmont  Street  to  within  10  feet  of  Elmer  Road 

Middleton  Street  to  Morton  Street 

Washington  Street  to  Talbot  Avenue 


200,550  48 


160,722  64 
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Wilmington  Avenue  Ogden  Street  to  Nevada  Street 

Wilmore  Street  Blue  Hill  Avenue  to  Norfolk  Street 

Winston  Road  Willowwood  Street  to  Lucerne  Street 326,234  48 

Total S3, 999, 107  61 


TABLE  12 

STREET  LIGHTING  CONTRACTS  DURING  1977-1978 


Street 


Limits 


Ditson  Street 
Homes  Avenue 
Park  Street 
Spencer  Street 
W heatland  Avenue 
Speedwell  Street 


Westville  Street  to  Charles  Street 
Topliff  Street  to  Geneva  Avenue 
Washington  Street  to  Norwell  Street 
W'heatland  Avenue  to  Park  Street 
Norwell  Street  to  Washington  Street 
Hamilton  Street  to  Topliff  Street 


Blue  Hill  Avenue 
Babson  Street 
Norfolk  Street 


Norfolk  Street  to  Walk  HiU  Street 

Norfolk  Street  to  Blue  Hill  Avenue 

Blue  Hill  Avenue  to  40  feet  west  of  Mildred  Avenue 


Contract 

Amount 


S244,846  50 


92,567  07 


Newbury  Street  Arlington  Street  to  Exeter  Street  247,033  50 

Total $584,447  07 


GAS  STREET  LAMPS 
July  1,  1977  to  June  30,  1978 

On  July  1,  1977,  the  City  of  Boston  had  in  active  use  1,241  gas  lamps  which  are  used 
throughout  the  city  to  light  public  ways,  private  ways,  public  and  private  alleys,  and  three 
parks.  Of  the  1,241  gas  lamps,  there  are  thirty-seven  gas  fire-alarm  lamps.  During  the  year,  1 19 
new  gas  lamps  were  installed.  The  lamps  were  all  street  lamps  as  no  new  fire  lamps  were  in- 
stalled. One  gas  lamp  was  discontinued  as  it  was  knocked  down  and  due  to  new  rapid  transit 
and  highway  construction  the  lamp  would  have  been  removed  anyhow.  The  Boston  Gas  Com- 
pany set  the  new  lampposts  for  the  city  due  to  the  large  number  that  are  going  in.  We  found 
that  the  gas  lamps  that  were  installed  some  years  ago  on  Beacon  Hill,  due  to  trees,  were  not  giv- 
ing enough  light  so  we  have  started  adding  lamps  directly  across  the  street  from  each  lamp.  Due 
to  the  energy  problem  we  installed  clocks  on  the  lamps  to  turn  them  off  in  the  daytime  on 
.Marlborough  Street  and  Charles  Street,  but  we  had  problems  due  to  the  extreme  cold  winter. 

The  Gas  Lamps  are  located  in  the  following  streets: 

CITY  PROPER 

Pinckney  Street  — thiny-five  lamps 
Public  Alley  No,  303  — one  lamp 
Pinckney  Street,  Rear  117  — two  lamps 
Walnut  Street  — ten  lamps 
Spruce  Street  — four  lamps 

Spruce  Place  — opposite  Rear  28  Chestnut  Street  — one  lamp 

Spruce  Court  — two  lamps 

Willow  Street  — four  lamps 

Willow  Street,  Rear  9 — one  lamp 

Acorn  Street  — two  lamps 

Chestnut  Street  — twenty-seven  lamps 

Mt.  Vernon  Place  — three  lamps 

Branch  Street  — eleven  lamps 

Byron  Street  — eight  lamps 

Mt.  Vernon  Square  — three  lamps 

Mt.  Vernon  Square,  Rear  3 — one  lamp 
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Public  Alley  No.  301  — three  lamps 
West  Cedar  Street  — thirty-three  lamps 
West  Cedar  Street,  Rear  5 — one  lamp 
Myrtle  Street  — thirty-two  lamps 
Myrtle  Street,  Rear  22  — one  lamp 
Louisburg  Square  — ten  lamps 
Smith  Court  — three  lamps 

Coolidge  Avenue  at  rear  of  36  Temple  Street  — one  lamp 

South  Russell  Street  — twelve  lamps 

Anderson  Street  — sixteen  lamps 

Anderson  Street,  Rear  64  — two  lamps 

Joy  Street  — twenty-six  lamps 

Joy  Street,  Rear  8 — one  lamp 

Joy  Street,  Rear  37  — one  lamp 

Champney  Place  — three  lamps 

Lindall  Place  — four  lamps 

Parkman  Street  at  North  Anderson  Street  — one  lamp 

Strong  Place  — two  lamps 

Ridgeway  Lane  — seven  lamps 

Irving  Street  — thirteen  lamps 

Garden  Street  — thirteen  lamps 

Garden  Street,  Rear  23  — one  lamp 

Phillips  Street  — twenty  lamps 

Phillips  Street,  Rear  24,  Coburn  Court  — one  lamp 

Phillips  Street,  Rear  85,  Lindall  Court  — one  lamp 

Primus  Avenue  — two  lamps 

West  HUl  Place,  Rear  — four  lamps 

Beaver  Street  — four  lamps 

Charles  Street  — sixty-two  lamps 

Charles  Street,  Rear  125  — one  lamp 

Charles  Street,  Rear  131  — one  lamp 

Putnam  Avenue  — three  lamps 

Revere  Street  — thirty-two  lamps 

Revere  Street,  Rear  117  — two  lamps 

Rollins  Place  — two  lamps 

Goodwin  Place  — three  lamps 

Sentry  Hill  Place  — three  lamps 

Bellingham  Place  — two  lamps 

River  Street  — thirteen  lamps 

Otis  Place  — six  lamps 

Beaver  Place  — six  lamps 

Cedar  Lane  Way  — five  lamps 

Lime  Street  — nine  lamps 

Lime  Street,  alley  off  No.  38  — three  lamps 

Brimmer  Street  — twenty-one  lamps 

Mt.  Vernon  Street  — sixty-three  lamps 

Grove  Street  — thirteen  lamps 

Grove  Street,  Rear  5 — one  lamp 

Grove  Square  — two  lamps 

Cambridge  Street  (Temple  Street  to  West  Cedar  Street)  — thirty  lamps 

Tremont  Street  at  King’s  Chapel  — two  lamps 

Hancock  Street  — seventeen  lamps 

Hancock  Street,  Rear  53  — one  lamp 

Montgomery  Park,  at  Tremont  Street,  Rear  675  — one  lamp 

North  Square  — thirteen  lamps 

Salem  Street,  at  Christ  Church  — three  lamps 

Salem  Street,  Rear  193  — one  lamp 

Unity  Street,  at  rear  of  Christ  Church  — one  lamp 

Commercial  Wharf  South,  No.  19  — one  lamp 

Shawmut  Avenue,  alley  off  No.  303  — two  lamps 

Broadway  (Charles  Street  South  to  Piedmont  Street)  — eleven  lamps 

Piedmont  Street  — fourteen  lamps 

Jefferson  Street  — three  lamps 

Bay  Street  — one  lamp 
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Dinglcy  Place  — three  lamps 
Fayette  Street  — seventeen  lamps 
Melrose  Street  — sixteen  lamps 
Winchester  Street  — thirteen  lamps 
South  Cedar  Place  — one  lamp 

Church  Street  (Piedmont  Street  to  No.  11)  — twenty-five  lamps 

Melrose  Street,  side  of  No.  34,  in  the  park  — one  lamp 

Edgerly  Place  — three  lamps 

Shawmut  Street  — eight  lamps 

Marlborough  Street  — 254  lamps 

Myrtle  Street  Playground  — ten  lamps 

North  Bennet  Court  — two  lamps 

Unity  Court  — four  lamps 

Broadway  Park  — eight  lamps 

Long  Wharf,  No.  60  — three  lamps 

Long  Wharf,  Rear  60  — three  lamps 

Bowdoin  Street  — thirteen  lamps 

Phillips  Street  Playground  — nine  lamps 

Beacon  Street  (State  House  to  Beaver  Street)  — forty  lamps 

Temple  Street  — sixteen  lamps 

Derne  Street  — two  lamps 


BRIGHTON 


Market  Street,  Rear  347  — one  lamp 

Foster  Street,  Rear  64  — one  lamp 

Winship  Street,  Rear  20,  28,  33,  34,  50  — five  lamps 

Washington  Street,  Rear  246  — one  lamp 

Sidlaw  Road,  No.  28  — one  lamp 

Tremont  Place,  No.  4 — one  lamp 

Reservoir  Road  at  Malia  Terrace  — one  lamp 

EAST  BOSTON 


Breman  Street,  Rear  18  — one  lamp 

Drake  Place  — one  lamp 

Sumner  Street,  Rear  309,  317,  319  — three  lamps 

Webster  Street,  Rear  108,  253  — two  lamps 

Paris  Street,  Rear  24  — one  lamp 

Border  Street,  Rear  65  — one  lamp 

Public  Alley  No.  2001  — two  lamps 

Marion  Street,  Rear  64  — one  lamp 

Havre  Street,  Rear  220  — one  lamp 

Morton  Place,  No.  1 — one  lamp 

Everett  Street,  Rear  88  — one  lamp 

Chelsea  Street,  Rear  164  — one  lamp 

CHARLESTOWN 

Hickory  Avenue  — one  lamp 

Tremont  Street  Rear  1 (wall  bracket)  — one  lamp 

Mt.  Vernon  Street,  No.  2 — one  lamp 

Chestnut  Street,  No.  51  — one  lamp 

Winthrop  Street,  Rear  34  — one  lamp 

Cook  Street  Court,  No.  9 — one  lamp 

Warren  Street,  Rear  72,  79,  91  — three  lamps 

Church  Court,  opposite  No.  7 — one  lamp 

Middlesex  Street  — two  lamps 

Harvard  Square  at  Henley  Street  — one  lamp 

Austin  Street  — two  lamps 

Union  Street,  Rear  16  — one  lamp 

Boyle  Street  (wall  bracket)  — one  lamp 

Pleasant  Street,  opposite  No.  20  — one  lamp 

Pleasant  Street,  Rear  23,  33,  60  — three  lamps 

Ludlow  Street  — two  lamps 

Crystal  Place  — one  lamp 

Washington  Street  — fifteen  lamps 
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High  Street,  Rear  29  and  35  — two  lamps 

Jefferson  Avenue  at  Concord  Avenue  — one  lamp 

Boswell  Lane  — one  lamp 

Elm  Street  — Rear  9 and  23  — two  lamps 

Hancock  Street,  No.  8 — one  lamp 

Lawnwood  Place  — five  lamps 

Main  Street,  Rear  108  (wall  bracket)  — one  lamp 

Main  Street,  Rear  281  — one  lamp 

Parker  Street,  No.  13  — one  lamp 

Salem  Street  — seven  lamps 

Salem  Street,  Rear  4 (wall  bracket)  — one  lamp 

Salem  Street,  Rear  5 — one  lamp 

Salem  Street  Avenue  (No.  3,  wall  bracket)  — five  lamps 

Bolton  Place  — two  lamps 

Cary  Place  — one  lamp 

High  Street  at  Salem  Street  Avenue  — one  lamp 

Holden  Row  — two  lamps 

Mason  Court  — one  lamp 

Avon  Place  — one  lamp 

Monument  Court  — one  lamp 

Adams  Street,  opposite  No.  5 — one  lamp 

Wallace  Court  — two  lamps 

Concord  Avenue,  opposite  Lexington  Avenue  — one  lamp 

Lexington  Avenue  — two  lamps 

Bunker  Hill  Street,  Rear  312  — one  lamp 

Bunker  Hill  Street,  Rear  314  (wall  bracket)  — one  lamp 

Bunker  Hill  Street,  Rear  316  (wall  bracket)  — one  lamp 

Bunker  Hill  Street,  Rear  322  (second  lamp  in,  wall  bracket)  — two  lamps 

North  Meade  Street  Court  — two  lamps 

Auburn  Square  — one  lamp 

Auburn  Place  — one  lamp 

Armory  Street  — three  lamps 

Phipps  Street  at  graveyard  — two  lamps 

Wellington  Place  — one  lamp 

South  Quincy  Place  — one  lamp 

Essex  Street  — three  lamps 

Lyndeboro’  Street  — three  lamps 

Hadley  Street  — two  lamps 


SOUTH  BOSTON 


Hart  Place,  at  end  — one  lamp 

Wormwood  Street  — one  lamp 

Binford  Street,  opposite  24  — one  lamp 

Dorchester  Avenue,  Rear  543,  551,  573  — three  lamps 

Middle  Street,  Rear  37  — one  lamp 

Bell  Court  — one  lamp 

E Street,  Rear  340  — one  lamp 

Dorchester  Street,  near  East  First  Street  — one  lamp 

H Street,  Rear  84  — one  lamp 

H Street,  Rear  160  — one  lamp 

M Street,  Rear  131  — one  lamp 

Rutland  Court  — two  lamps 

O Street,  Rear  136  and  149  — two  lamps 

Marine  Road,  Rear  44  — one  lamp 

West  Third  Street,  Rear  321  — one  lamp 

East  Second  Street,  Rear  633  — one  lamp 

East  Fourth  Street,  Rear  594  — one  lamp 

East  Fifth  Street,  Rear  505  — one  lamp 

East  Fifth  Street,  Rear  561  — three  lamps 

East  Fifth  Street,  Rear  663,  707  and  802  — two  lamps 

East  Sixth  Street,  Rear  553  and  561  — two  lamps 

East  Seventh  Street,  Rear  602  — one  lamp 

Shepton  Terrace  — one  lamp 

Norcross  Place  — one  lamp 
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DORCHESTER 


Dawes  Terrace  — one  lamp 

Windermere  Road,  Rear  4 — one  lamp 

Dorchester  Avenue.  Rear  1407  — one  lamp 

Dickens  Street,  Rear  25  — one  lamp 

Wellesley  Park  — eleven  lamps 

Rundel  Park  — one  lamp 

Claridge  Terrace  — one  lamp 

Rozella  Street  — four  lamps 

Hillsboro  Road,  opposite  No.  36  — one  lamp 

Minot  Street,  Rear  38,  70,  and  85  — three  lamps 

Milwood  Terrace  — one  lamp 


ROXBURY 


Albemarle  Terrace  — two  lamps 
Creighton  Street,  Rear  49  — one  lamp 
Parker  Street,  Rear  719  (wall  bracket)  — one  lamp 
Folsom  Avenue  — one  lamp 
Cherokee  Street,  Rear  7 — one  lamp 
Calumet  Street,  Rear  34  and  101  — two  lamps 
Shepherd  Avenue,  No.  15  — one  lamp 
W'i^es worth  Street,  Rear  2 — one  lamp 
Huntington  Avenue,  Rear  704  — one  lamp 
Harrington  Avenue  — one  lamp 
Highland  Park  Avenue,  Rear  5 — one  lamp 
.Marcella  Street,  Rear  36  — one  lamp 

St.  James  Place,  at  Nos.  1 and  6 (wall  brackets)  — two  lamps 

Dunreath  Terrace  — one  lamp 

Cop>dand  Place,  No.  1 — one  lamp 

Dewey  Terrace  — one  lamp 

Dacia  Terrace,  Rear  21  — one  lamp 

Cottage  Court,  No.  4 — one  lamp 


J.AM.AICA  PLAIN 


Green  Street,  Rear  73  — one  lamp 

Union  Avenue,  Rear  8 — one  lamp 

Jamaica  Street,  Rear  31  — one  lamp 

Burroughs  Street,  Rear  38  — one  lamp 

Regent  Circle  — one  lamp 

Burroughs  Street  at  Pond  Street  — one  lamp 

Spring  Park  Avenue,  Rear  21  — one  lamp 

Parley  Avenue,  No.  34  — one  lamp 

Paul  Gore  Terrace,  No.  2 — one  lamp 

Atherton  Street,  under  the  railroad  bridge  — one  lamp 

WEST  ROXBURY 

AUandale  Street,  No.  165  — two  lamps 
Sunmer  Avenue  — one  lamp 
Crest  Street,  No.  62  — one  lamp 
Vermont  Street,  Rear  3 — one  lamp 
Belgrade  Avenue,  Rear  154  — one  lamp 
Pleasant  Avenue  — one  lamp 


.NEW  GAS  LAMPS 


Location  Installed 

WeUesley  Park.  No.  15,  Dorchester 7-8-1977 

Beacon  Street,  No.  73,  City  Proper  7-8-1977 

Wellesley  Park,  No.  56.  Dorchester 7-15-1977 

K Street,  Rear  285  and  Rear  301 , South  Boston 7-19-1977 
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Marlborough  Street,  at  252,  255,  256,  259,  272,  275;  opposite  279,  279A;  at 
Fairfield  Street,  northeast  corner;  at  Fairfield  Street,  southeast  corner; 

at  Gloucester  Street,  northeast  corner;  at  334  7-23-1977 

Marlborough  Street,  at  236,  239, 240, 245,  246,  251  7-26-1977 

Marlborough  Street,  at  227,  228,  232,  233  7-27-1977 

Marlborough  Street,  at  190,  198,  199;  at  Exeter  Street,  southwest  corner;  at 
Exeter  Street,  southeast  corner;  at  Exeter  Street,  northwest  corner;  at 

221,224 7-28-1977 

Marlborough  Street,  at  121, 164, 174,  178, 182,  183;  at  186, 189  7-30-1977 

BeaconStreet,  No.  75,  City  Proper  8-6-1977 

Marlborough  Street  at  148, 166, 171  8-12-1977 

Marlborough  Street  at  106,  112,  118,  134,  131;  at  Dartmouth  Street,  south- 
east corner;  opposite  No.  148  8-13-1977 

Beacon  Street  at  70,  77,  81,  84,  86,  89 8-30-1977 

Cambridge  Street,  No.  126,  City  Proper 1 1-7-1977 

Temple  Street,  1st  lamp  from  Cambridge  Street;  2nd  lamp  from  Cambridge 
Street;  at  9,  15,  22,  19,  25,  32,  31;  opposite  38,  40,  opposite  40,  48, 

52;  56,  near  Derne  Street;  at  Temple  Street,  northeast  corner;  at  Temple 

Street,  northwest  corner 11-7-1 977 

Beacon  Street  at  25,  33,  34,  35,  36,  37;  at  Joy  Street,  northwest  corner; 

at  side  of  No.  1 Walnut  Street;  at  39, 40,  41 , 42, 44  12-17-1977 

Beacon  Street  at  45, 46, 48, 49,  50,  52,  54,  56  12-24-1977 

Beacon  Street  at  69  4-21-1978 

Middlesex  Street,  opposite  No.  5,  Charlestown 4-29-1978 

Middlesex  Street,  No.  9,  Charlestown 5-9-1978 

Mt.  Vernon  Street,  opposite  No.  86,  City  Proper 6-3-1978 

Louisburg  Square  at  5, 6, 15,  and  18 6-3-1978 

Charles  Street,  No.  1 1 5 6-3-1978 

Mt.  Vernon  Street,  at  Embankment  Road,  northeast  corner  6-10-1978 

Cedar  Lane  Way,  at  Nos . 1 8 and  30  6-10-1978 

Mt.  Vernon  Street,  No.  45  6-10-1978 

Mt.  Vernon  Street,  at  95,  at  West  Cedar  Street,  southwest  corner 6-10-1978 

Mt.  Vernon  Street,  at  97, 1 14 6-17-1978 

Cedar  Lane  Way,  at  Rear  59  Chestnut  Street,  City  Proper 6-30-1978 

Mt.  Vernon  Street  No.  102 7-1-1978 


GAS  LAMP  DISCONTINUED 

Heath  Street  under  railroad  bridge,  Roxbury,  removed  on  5-26-1978 


BROKEN  GAS  LAMP  POSTS 

The  following  posts  were  broken  during  the  year  and  were  replaced  by  the  Boston  Gas 
Company. 

West  Cedar  Street,  No.  70,  City  Proper 

Mt.  Vernon  Square,  No.  1,  City  Proper 

Charles  Street  at  Chestnut  Street,  southwest  corner.  City  Proper 

West  Cedar  Street  at  Mt.  Vernon  Street,  northwest  corner.  City  Proper 

Salem  Street,  opposite  Hull  Street  in  front  of  Christ  Church,  City  Proper 

Brimmer  Street,  No.  2,  City  Proper 

Washington  Street,  opposite  No.  78,  Charlestown 

Washington  Street,  opposite  No.  84,  Charlestown 

Joy  Street  at  Smith  Court,  City  Proper 

Brimmer  Street,  opposite  No.  31,  City  Proper 

Pinckney  Street,  No.  1,  City  Proper 


44 


City  Document  No.  18 


LOCATIONS  OF  GAS  LAMPS  BY  DISTRICT 


District  Type  No. 

City  Proper,  fire  lamps 33 

City  Proper,  street  lamps 1 ,083 

East  Boston 16 

Charlestown,  fire  lamps 6 

Charlestown,  street  lamps 112 

Brighton 12 

South  Boston 33 

Dorchester 26 

Roxbury 21 

Jamaica  Plain 10 

West  Roxbury 7 


Total 1,359 


ELECTRIC  FIRE  ALARM  LAMPS 

Orders  were  issued  to  the  Boston  Edison  Company  to  install  the  following  fire  alarm  lamps: 


Box  No.  Location  Date 

1885  Bellevue  Street  at  Quincy  Street,  Dorchester* 4-26-1978 

3744  River  Street  at  Central  Avenue,  Hyde  Park* 2-1-1978 

1534  Boylston  Street  at  Arlington  Street  (relocation) 8-1-1978 

339  Harvard  Street  and  Glenway  Street,  Dorchester 

6151  Sumner  Street,  opposite  Maverick  Square,  East  Boston 4-4-1978 

3697  Seminole  Street  and  Wood  Avenue,  Hyde  Park* 6-7-1978 

2553  WUUams  Street  at  115,  West  Roxbury 3-1-1978 

3137  Homes  Avenue  and  Draper  Street,  Dorchester 8-19-1977 

*Carrying  pole  lights 


FIRE  LIGHTS  ORDERED  REMOVED 

Orders  were  issued  to  the  Boston  Edison  Company  to  remove  fire  lights  on  fire  boxes  that 


were  removed  from  service: 

Location  Date 

Alaska  Street  and  Perrin  Street,  Roxbury 1-13-78 

Columbus  Avenue  and  Ritchie  Street,  Roxbury 12-19-1977 

Dudley  Street  and  Putnam  Street,  Roxbury 1 1-22-1977 

Newbury  Street  and  Hereford  Street,  City  Proper 9-14-1977 

Newbury  Street  and  Berkeley  Street,  City  Proper  9-28-1977 

Shawmut  Avenue  and  Marginal  Road,  City  Proper 3-29-1978 


EDISON  LIGHTS 

Orders  were  issued  to  the  Boston  Edison  Company  for  the  following  new 
street  lamps. 


DORCHESTER 


Installed  Removed 


Location 

No. 

Lumens 

No. 

Lumens 

Adams  Street 

1 

20,000 

— 

Balsam  Street 

6 

11,000 

6 

3,500 

Belton  Street 

6 

11,000 

4 

3,500 

Bowdoin  Avenue 

1 

10,000 

1 

4,000 

East  Street,  No.  42 

1 

11,000 

— 

Everett- Jerome  Streets 

1 

15,000 

1 

10,000 

Freeport  Street 

1 

15,000 

1 

10,000 

Gibson  Street 

4 

11,000 

4 

3,500 

Minot  Park  

2 

7,000 

1 

3,500 

Mulvcy  Street 

2 

11,000 

2 

3,500 
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Orlando  Street,  No.  63 

1 

20,000 

— 

Stratton  Street 

2 

15,000 

2 

10,000 

Sturtevant  Street 

5 

11,000 

3 

3,500 

Templeton  Street 

10 

11,000 

10 

2,500 

Templeton  Street 

6 

11,000 

3 

1,000 

1 

2,500 

Templeton  Way 

2 

7,000 

1 

1,000 

2 

3,500 

Van  Winkle  Street 

2 

11,000 

2 

3,500 

CITY  PROPER 

Installed 

Removed 

Location 

No. 

Lumens 

No. 

Lumens 

Albany  Street 

4 

15,000 

4 

10,000 

Charter  Street 

1 

7,000 

1 

3,500 

Charter-Snow  Hill  Streets 

1 

15,000 

1 

10,000 

Church  Street 

2 

15,000 

2 

10,000 

Columbia  Street,  No.  14 

1 

15,000 

1 

10,000 

Douglass  Court 

1 

7,000 

1 

3,500 

East  Canton  Street 

2 

15,000 

2 

10,000 

East  Dedham  Street 

2 

15,000 

2 

10,000 

Essex  Street,  No.  212 

1 

15,000 

1 

10,000 

Goodrich  Alley 

1 

7,000 

1 

3,500 

Harwich  Street 

3 

7,000 

3 

1,000 

Hull  Street 

7 

10,000 

— 

Lafayette  Avenue 

1 

10,000 

— 

La  Grange  Street,  No.  19 

1 

15,000 

— 

Merchants  Row 

1 

15,000 

1 

10,000 

Newcomb  Street 

1 

15,000 

1 

10,000 

Newbury  Street 

2 

15,000 

2 

10,000 

North  Anderson  Street 

1 

15,000 

1 

10,000 

Northampton  Street 

1 

15,000 

1 

10,000 

Oak  Street 

2 

15,000 

2 

10,000 

Oxford  Place 

2 

15,000 

2 

10,000 

Park  Drive 

3 

15,000 

3 

10,000 

Park  Street,  near  Tremont  Street 

1 

35,000 

(Twins) 

1 

20,000 

Pine  Street 

2 

15,000 

2 

10,000 

Ping  On  Street 

2 

15,000 

2 

10,000 

Quaker  Lane 

1 

20,000 

1 

7,000 

Randolph  Street 

1 

15,000 

1 

10,000 

Shawmut  Avenue 

1 

15,000 

1 

10,000 

Sheafe  Street 

4 

10,000 

— 

Snow  Hill  Street 

5 

10,000 

— 

Tremont  and  Davenport  Streets  . 

1 

15,000 

1 

10,000 

Water  and  Congress  Streets 

BRIGHTON 

15,000 

1 

10,000 

Installed 

Removed 

Location 

No. 

Lumens 

No. 

Lumens 

Braemore  Road 

3 

11,000 

3 

7,000 

Chiswick  Road  

1 

15,000 

1 

10,000 

North  Harvard  Street 

12 

15,000 

12 

10,000 

Strathmore  Road 

9 

11,000 

9 

7,000 

Sutherland  Road 

14 

11,000 

14 

7,000 

CHARLESTOWN 

InstaUed 

Removed 

Location 

No. 

Lumens 

No. 

Lumens 

Bartlett  and  Sullivan  Streets 

1 

15,000 

1 

10,000 

Charles  River  Avenue 

1 

15,000 

1 

10,000 

Chestnut  Street 

1 

15,000 

1 

10,000 
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Harvard  Street 

High  and  Sullivan  Streets 

North  Mead  Street 

Perkins  Street 

Rutherford  Avenue 

Russell  Street 

Sheafe  Street 


Salem  Street 2 

Walker  and  Bartlett  Streets 1 

Warren  Street 5 


EAST  BOSTON 


Location  No. 

Chaucer  Street 1 

Maverick  Street 2 

Neptune  Road 6 

Orleans  Street 4 

Porter  and  Bremen  Streets 1 

Porter  and  Chelsea  Streets 1 

Putnam  Street 2 

Saratoga  at  Putnam  Street 1 


HYDE  PARK 


Location  No. 

Alpine  Street 2 

Corcoran  Drive 2 

River  and  Wachusett  Streets 1 


15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

15,000 

2 

10,000 

15,000 

1 

10,000 

15,000 

5 

10,000 

Installed 

Removed 

Lumens 

No. 

Lumens 

11,000 

— 

15,000 

2 

10,000 

15,000 

6 

10,000 

15,000 

4 

10,000 

15,000 

1 

10,000 

15,000 

1 

10,000 

10,000 

— 

10,000 

— 

InstaUed 

Removed 

Lumens 

No.  Lumens 

11,000 

— 

7,000 

— 

15,000 

1 10,000 

ROXBURY 


Installed  Removed 


Location 

No. 

Lumens 

No. 

Lumens 

Amory  Street 

2 

7,000 

2 

3,500 

Calumet  Street 

15 

11,000 

15 

7,000 

Cabot  Street 

2 

15-11,000 

15 

7,000 

Cardington  Street 

1 

11,000 

1 

3,500 

Cedar  Street 

23 

11,000 

23 

7,000 

Delle  Avenue 

1 

20,000 

1 

3,500 

Dunreath  Street 

1 

15,000 

1 

10,000 

Elmwood  Street,  No.  27 

1 

15,000 

1 

10,000 

Greenleaf  Street 

2 

15,000 

2 

10,000 

Hampshire  Street  

1 

15,000 

1 

10,000 

Harrison  Avenue 

2 

15,000 

2 

10,000 

Holbom  Terrace 

7,000 

1 

3,500 

Kemble  Street  

1 

15,000 

1 

10,000 

Leslie  Park 

1 

11,000 

1 

3,500 

Longwood  Avenue 

2 

15,000 

2 

10,000 

Louis  Prang  Street 

1 

15,000 

2 

10,000 

Massachusetts  Avenue 

6 

15,000 

6 

10,000 

Maywood  Street 

1 

15,000 

1 

10,000 

Mindora  Street  

1 

15,000 

1 

10,000 

Moore  Street 

1 

35,000 

1 

11,000 

New  Heath  Street 

3 

15,000 

3 

10,000 

Newman  Place 

1 

11,000 

1 

3,500 

Parker  Street 

1 

15,000 

1 

10,000 

Pevear  Place 

1 

11,000 

1 

3,500 

Shawmut  Avenue 

3 

15,000 

3 

10,000 

St.  Albans  Road 

20,000 

1 

7,000 

St.  Albans  Road 

15,000 

1 

10,000 

South  Bay  Avenue 

6 

35,000 

6 

11,000 

Sterling  Street 

2 

15,000 

2 

10,000 
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Tremont  Street  

16 

15,000 

16 

10,000 

Walnut  Avenue 

8 

15,000 

8 

10,000 

Warren  Place 

1 

15,000 

1 

10,000 

Washington  Street 

1 

15,000 

1 

10,000 

Whittier  Street 

2 

15,000 

2 

10,000 

Winthrop  Street  

2 

15,000 

2 

10,000 

Zeigler  Street 

* 

15,000 

1 

10,000 

SOUTH  BOSTON 

Installed 

Removed 

Location 

No. 

Lumens 

No. 

Lumens 

Dorchester  Avenue  (vicinity  of  A Street) . . 

4 

35,000 

4 

20,000 

(Twins) 

F Street  at  Gold  Street 

1 

11,000 

— 

O’Connor  Way 

2 

20,000 

2 

7,000 

O’Connor  Way 

3 

20,000 

3 

7,000 

WEST  ROXBURY 

Installed 

Removed 

Location 

No. 

Lumens 

No. 

Lnmens 

Atherton  Avenue 

4 

7,000 

4 

3,500 

Bishop  Street 

1 

11,000 

1 

3,500 

Blueview  Road 

1 

11,000 

1 

3,500 

Boylston  Place 

1 

11,000 

1 

1,000 

Carrolton  Road 

1 

7,000 

1 

3,500 

Cedarwood  Road 

7 

7,000 

7 

3,500 

Cefalo  Road 

3 

7,000 

3 

3,500 

Cornell  Street,  No.  189 

1 

20,000 

— 

Durnell  Avenue 

18 

11,000 

16 

3,500 

Hasting  Street 

1 

11,000 

1 

3,500 

Leland  Road 

1 

7,000 

1 

3,500 

Maple  Street 

6 

11,000 

6 

3,500 

Oakdale  Street 

7 

11,000 

7 

1,000 

Parley  Avenue 

1 

7,000 

— 

Patten  Street 

10 

11,000 

9 

7,000 

Sherman  Road 

5 

20,000 

5 

7,000 

South  Conway  Street 

1 

6,000 

1 

15,000 

St.  Joseph  Street 

1 

15,000 

1 

6,000 

Wachusett  and  Patten  Streets 

1 

20,000 

1 

7,000 

Walnut  Avenue 

1 

15,000 

1 

10,000 

Washington  Street 

2 

15,000 

2 

10,000 

Wenham  Street 

9 

11,000 

9 

7,000 

Williams  Street,  No.  69 

1 

11,000 

— 

Williams  Street,  No.  97 

1 

11,000 

— 

Willow  Street 

1 

11,000 

1 

3,500 

Willowdean  Avenue 

1 

11,000 

3,500 

CITY-OWNED  ELECTRIC  STREET  LAMPS 

CITY  PROPER 


North  Street 
Durham  Street 
Cumberland  Street 
Blackwood  Street 
Edinboro’  Street 
Oxford  Street 
Chatham  Street 
Queensberry  Street 
Prince  Street 
Fleet  Street 

Summer  Street  at  Chauncy  Street 
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Blackstone  Street  (Sudbury  and  North  Streets) 

Commercial  Street  (Atlantic  Avenue  and  Cross  Street) 

Johnny  Court 

Charter  Street 

Appleton  Street 

Somerset  Street 

Ashburton  Place 

Bowdoin  Street 

State  Street  (Congress  Street  to  Merchants  Row) 

Newbury  Street  (Arlington  Street  and  Massachusetts  Avenue) 
Tai  Tung  Street 
Tyler  Street 
Oak  Street 

Fulton  Street  (Cross  Street  and  Richmond  Street) 

Cross  Street  (Fulton  Street  and  Atlantic  Avenue) 

Lomasney  Way 

Harrison  Avenue  (Beech  Street  and  Essex  Street) 

DORCHESTER 

Adams  Street  (Gallivan  Boulevard  and  Saranac  Street) 
Almont  Street 
Arcadia  Park 

Auckland  Street  (Belfort  Street  to  St.  William  Street) 

Babson  Street  (Blue  Hill  Avenue  and  Norfolk  Street) 

Blue  Hill  Avenue  (Walk  Hill  Street  and  Babson  Street) 
Bowdoin  Street 
Buttonwood  Street 

Columbia  Road  (Blue  Hill  Avenue  and  Hancock  Street)  and 
(Elder  Street  and  South  East  Expressway) 

Chamblet  Street 
Ditson  Street 
Dudley  Terrace 
Greenhalge  Street 
Hamlet  Street 
Hartford  Street 
Heston  Terrace 
Holden  Street 

Homes  Avenue  (Bowdoin  Street  and  Mt.  Ida  Road) 

Locust  Street 
Mapes  Street 
Moseley  Street 
Roseclair  Street 
Sargent  Street 
Silloway  Street 
Speedwell  Street 
Wendover  Street 


EAST  BOSTON 


Euuw  Street 

Gove  Street  (Bremen  Street  and  Havre  Street) 

Liverpool  Street 

White  Street  (Border  Street  and  Putnam  Street) 

CHARLESTOWN 


Lowncy  Way 


HYDE  PARK 

Town  Street  (Sunnyside  Street  and  Charles  Street) 

SOUTH  BOSTON 

D Street  (Dorchester  Avenue  and  Broadway) 

L Street  (Columbia  Road  and  Broadway) 
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WEST  ROXBURY 

Amory  Street  (Boylston  Street  and  Amory  Avenue) 
Dalrymple  Street 
Merriam  Street 

Montebello  Road  (Washington  Street  and  Brookside  Avenue) 
Roanoke  Avenue 

School  Street  (Amory  Street  and  Copley  Street) 

ROXBURY 

Abbotsford  Street  (Walnut  Avenue  and  Crawford  Street) 
Crawford  Street  (Warren  Street  and  Walnut  Avenue) 

Elmore  Street  (Washington  Street  and  Walnut  Avenue) 
Harold  Street  (Seaver  Street  and  Hollander  Street) 

Howland  Street  (Humboldt  Avenue  and  Harold  Street) 
Hollander  Street  (Crawford  Street  and  Holworthy  Street) 
Kensington  Street  (Elmore  Street  at  end) 

Mayfair  Street  (Elmore  Street  at  end) 

St.  Germain  Street 

Warren  Street  (Crawford  Street  and  Townsend  Street) 
Waumbeck  Street  (Crawford  Street  and  Humboldt  Avenue) 
Ruthven  Street  (Walnut  Street  and  Humboldt  Avenue) 


TABLE  13 

PATCHING  CONTRACTS,  JULY  1,  1977,  TO  JUNE  30,  1978 

AWARDED  IN  1976-1977  AND  COMPLETED  IN  1977-1978 

Repairs  to  sidewalks  in  Area  1 Mass.  Construction $80,950  00 

Repairs  to  sidewalks  in  Area  1 Seaside  Construction 100,434  00 

Repairs  to  sidewalks  in  Area  2 Charles  Todesca 94,839  00 

Repairs  tp  sidewalks  in  Area  3 Seaside  Construction 98,109  00 

Repairs  to  roadways  in  Area  1 Bay/Scardino 141,401  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Company 142,410  00 

Asphalt  resurfacing  in  Area  1 Bay  Corporation 130,580  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 117,640  00 

Asphalt  resurfacing  in  Area  2 Bay  Corporation 82,691  50 

Asphalt  resurfacing  in  Area  3 Bay  Corporation 84,217  50 

Asphalt  resurfacing  in  Area  2 Essex  Bituminous 116,760  00 

AWARDED  IN  1975-1976  TO  BE  COMPLETED  IN  1978-1979 

Repairs  to  sidewalks  in  Area  2 V.  Scardino $236,520  00 

Repairs  to  sidewalks  in  Area  3 V.  Scardino 236,520  00 

AWARDED  IN  1976-1977  TO  BE  COMPLETED  IN  1978-1979 

Repairs  to  roadways  in  Area  1 Bay  Corporation $93,674  00 

Repairs  to  roadways  in  Area  2 Bay  Corporation 79,550  00 

Repairs  to  roadways  in  Area  3 Bay  Corporation 79,550  (X) 

AWARDED  IN  1977-1978  TO  BE  COMPLETED  IN  1978-1979 

Roadway  resurfacing  in  Area  1 Ashland  Warren $191,000  00 

Roadway  resurfacing  in  Area  2 Bay  Corporation 191,000  00 

Roadway  resurfacing  in  Area  3 Bay  Corporation 191,000  00 

Repairs  to  roadways  in  Areas  1,  2,  and  3 Bay  Corporation 150,000  00 

Repairs  to  sidewalks  in  Area  1 John  Mtihoney  Company 115,569  00 

Repairs  to  sidewalks  in  Area  2 John  Mahoney  Company 148,859  00 

Repairs  to  sidewalks  in  Area  3 L.A.L 140,294  00 
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TABLE  14 

PATCHING  QUANTITIES  FOR  JULY  1,  1977,  TO  JUNE  30,  1978 

SIDEWALK 


Edgestone  reset 

Artificial  stone  sidewalks 
Artindal  stone  driveways 

Boxes  reset 

Sign  posts  reset 

Parking  meters  reset 


3,174  linear  feet 
256,000  square  feet 
11,582  linear  feet 
24 
15 
6 


ROADWAY 


Roadway  patching 
Adjacent  patching 
Castings  reset 


56.000  square  feet 

30.000  square  feet 
240 


ASPHALT  OVERLAY 


Pavement  removed 620  tons 

Bituminous  concrete  top 37,600  tons 

Bituminous  concrete  base 1 ,200  tons 

Reset 743 


TABLE  15 

WORK  DONE  BY  CONTRACT  FROM  JULY  1,  1977,  TO  JUNE  30,  1978 


Item 

TVees  removed,  up  to  12*  

Trees  removed  12*  to  24*  

Trees  removed,  over  24* 

Stumps  removed 

Stiunps  cut  below  grade 

Earth  excavation  

Service  excavation 

Rock  and  wall  excavation 

Base  removed 

Pavement  removed 

Public  utility  trench 

Gravel 

Crushed  stone 

Trench  rock  excavation 

New  straight  edgestone 

Berm  

New  circular  edgestone 

New  two-foot  comers 

Existing  edgestone  reset 

Existing  edgestone  relocated 

Circular  edgestone  and  corners  removed . 

New  six-foot  radius  comers  

New  straight  gutter  mouths 

New  circular  gutter  mouth 

Class  B conaete 

Artificial  stone  sidewalks  

Artificial  stone  driveways 

Artificial  (six-inch  depth)  stone  sidewalks 

Tree  pits 

Loam 

Bituminous  conaete  base  roadway 

Bituminous  conaete  binda 

Bituminous  conaete  wearing  surface  . . . 

Bituminous  sidewalk  binda 

Bituminous  sidewalk  top 


Quantity 


2 

each 

2 

each 

1 

each 

31 

each 

1 

each 

27,867.3  cubic  yards 

319.9  cubic  yards 

758 

cubic  yards 

8,080 

square  yards 

16,667 

square  yards 

7,220 

square  yards 

31,947 

tons 

1,621 

tons 

352 

cubic  yards 

14,082 

linear  feet 

1,292 

linear  feet 

2,639 

linear  feet 

385 

each 

33,939 

linear  feet 

4,279 

linear  feet 

246 

linear  feet 

1,148 

linear  feet 

9 

each 

1 

each 

1,546 

cubic  yards 

480,032 

square  feet 

126,556 

square  feet 

576 

square  feet 

43 

each 

360 

cubic  yards 

6,943 

tons 

7,441 

tons 

8,768 

tons 

151 

tons 

501 

tons 
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Ground  water  drain 

Existing  covers  reset 

Catch  basins  built 

Drop  inlets  built 

Catch  basins  and  manholes  remodeled 

Catch  basins  converted 

E frames  and  grates 

Hip  gutter 

Sign  posts  set 

Two-inch  steel  sign  posts 

Stone  bounds 

Six-foot  chain  link  fence 

Guardrail 

Ground  water  drain 

Minor  drain 

Slant  connections 

Manholes  built 

Granite  bollards 

Water  pipe 

Six-inch  hydrant  pipe  laid 

Service  pipe  laid 

Additional  castings  set 

Hydrant  gates 

Hydrants  furnished  and  set 

Hydrants  removed  and  replaced 

Two-inch  black  steel  conduit 

Three-inch  black  steel  conduit 

Pull  box 

Short  pull  boxes 

Remodel  pull  boxes 

Precast  light  bases 

Bases  for  control  cabinets 

Light  bases  relocated 

A.W.G.  polyethylene  cable,  No.  10 

A.W.G.  polyethylene  cable,  No.  4 

Cast  aluminum  street  lighting  control  cabinets 

Mercury  vapor  rectilinear  luminaires  and  nineteen-foot  concrete  posts,  250W  . 

Mercury  vapor  ball  globe  luminaires  and  concrete  posts,  175W 

Saw  cuts  in  roadway 

Police  duty  detail 


108 

linear  feet 

952 

each 

12 

each 

21 

each 

42 

each 

10 

each 

4 

each 

11.5  linear  feet 

242 

each 

5 

each 

130 

each 

168 

linear  feet 

160 

linear  feet 

105 

linear  feet 

641 

linear  feet 

16 

each 

4 

each 

9 

each 

641 

linear  feet 

18 

linear  feet 

496 

linear  feet 

130 

pounds 

16 

each 

7 

each 

3 

each 

5,455 

linear  feet 

21,764 

linear  feet 

300 

each 

4 

each 

11 

each 

341 

each 

10 

each 

12 

each 

1,968 

linear  feet 

8,758 

linear  feet 

3 

each 

35 

each 

2 

each 

8,478 

linear  feet 

3,047 

hours 

TABLE  16 

WORK  DONE  BY  CITY  FORCES  FROM  JULY  1,  1977,  TO  JUNE  30,  1978 


Item  Quantity 

Bituminous  concrete  roadway  repairs 66,154  square  yards 

Crushed  stone  used  1%  tons 

Edgestone  reset 3,410  linear  feet 

Radius  stone  set 4,060  linear  feet 

Corner  stones  set 60  each 

Castings  reset 49  each 

Sign  posts  reset 136  each 

Catch  basins  reset 42  each 

Bituminous  concrete  sidewalks  repaired 26,656  square  yards 

Hot  patch  received 5,569  tons 

Cold  patch  received 4,124  tons 

Emulsion  used  240  gallons 

Granolithic  sidewalks  repaired 34,480  cubic  feet 

Class  E concrete  used 568  cubic  yards 

Red  brick  sidewalks  repaired  4,500  square  feet 

Walls  repaired 500  feet 

Mortar  repaired  on  Freedom  Trail 200  square  feet 

Bags  of  cement  used 420  each 
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Stairs  repaired 950  square  feet 

Sand  received 2,295  tons 

Sand  spread  on  oil  spills  280  tons 

Sand  spread  on  ice  control 2,081  tons 

Gravel  received 901  tons 

Gravel  for  repairs 588  tons 

Gravel  for  ballast 311  tons 

Salt  received 62,166  tons 

Snow  removed 1,235,041  cubic  yards 

Catch  basins  and  drop  inlets  cleaned 125  each 

Sand,  gravel  and  stone  dust  spread  on  footways 990  tons 

Political  signs  removed 248  each 

Graffiti  removed  from  public  highways 151  each 

Police  tags 275  each 

Debris  removed  from  public  highways  (street  cleaning) 161,093  cubic  yards 

Dead  animals  picked  up 6,541  each 

Kerosene  received  and  used 873  gallons 

Freedom  Trail  painting 12,500  linear  feet 

Dumpster  boxes  picked  up 503  each 

Barriers  made 276  each 


TABLE  17 

MAINTENANCE  SECTION  CONTRACTS 
FROM  JULY  1,  1977,  TO  JUNE  30,  1978 

CONTRACTS  FOR  STREET  CLEANING  WITH  MECHANICAL  SWEEPERS 

District  1 — J.  K.  Municipal  Services,  Inc $78,688  00  • 

District  2 — J.  K.  Municipal  Services,  Inc 39,344  00 

District  3 — V.  J,  Armata 44,720  00 

District  4 — J,  K.  Municipal  Services,  Inc 39,344  00 

District  5 — J.  K.  Municipal  Services,  Inc 39,344  00 

District  6 — J.  K.  Municipal  Services,  Inc 39,344  00 

District  7 — National  Ecological  Services 39,760  00 

District  8 — J.  K.  Municipal  Services,  Inc 39,344  (X) 

District  9 — J.  K.  Municipal  Services,  Inc 39,344  00 

District  10  — V.  J.  Armata 48,(X)0  (X) 


Total $447,232  00 

ELECTRICAL  REPAIRS  TO  BRIDGES 

J.  W.  McCarthy,  Ltd $20, 100  00 

MECHANICAL  REPAIRS  TO  BRIDGES 

Metropilitan  Corporation $24,700  00 

FURNISHING  WORK  UNIFORMS 

Federal  National  Linen  Service,  Inc $10,989  80 

FURNISHING  AND  SERVICING  RUBBISH  CONTAINERS 
S.C. A.  Disposal  Service  of  New  England $30,675  00 

INSTALLATION  AND  REPAIR  OF  HIGHWAY  FENCES  AND  GUARDRAILS 
New  England  Chain  Link  Fence  Co.,  Inc $14,853  93 
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Bridge  Maintenance  Work  Performed 
FROM  July  1,  1977  to  June  30,  1978 

Various  repairs  to  the  operating  machinery,  structures, 
gates,  fenders,  fences,  navigation  lights,  draw  houses,  elec- 
trical mechanisms,  sidewalks,  and  decks  and  also  cleaning 
and  painting  the  following  drawbridges: 

Alford  Street  over  Mystic  River 
Chelsea  Street  over  Chelsea  River 
L Street  over  Reserved  Channel 
McArdle  Drawbridge  over  Chelsea  River 
Northern  Avenue  over  Fort  Point  Channel 

Repairs  to  structures,  decks,  rails,  approaches,  fences, 
barriers,  and  lights  were  made  to  the  following  bridges: 
Braddock  Park,  Butler  Street,  Charlestown  High  Bridge, 
Cummins  Highway,  Durham  Street,  Reservation  Road 
over  Mother  Brook,  Rutherford  Avenue,  Rutland  Street 
Footbridge,  Fairmount  Avenue,  Grove  Street  and  Grove 
Street  Stairs,  Jones  Avenue  Footbridge,  Massachusetts 
Avenue,  North  Mead  Street  Stairs,  Summer  Street  over 
Fort  Point  Channel,  Toll  Gate  Way,  Walworth  Street, 
West  Roxbury. 

Expenditures  on  Inland  Bridges  During 
July  1,  1977,  to  June  30,  1978 

Labor  Materials  Supplies  Total 

$54,414.00  $9,660.80  $27,140  $64,346.20 

The  above  figures  represent  total  cost  of  maintenance  on 
the  inland  bridges,  using  our  department  yard  employees, 
materials,  and  supplies. 


TABLE  18 
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WATERBORNE  TRAFFIC  THROUGH  THE  DRAWBRIDGES  FOR  THE  YEAR 
July  1,  1977,  to  June  30,  1978 
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Total 

Openings 

3,213 

801 

709 

1,267 

720 

o 

VO 

Cargoes 

343 

25 

25 

334 

541 

00 

Total 

Vessels 

7,322 

1,060 

674 

2,955 

1,018 

13,029 

All 

Others 

37 

38 
310 

68 

593 

1,046 

Pleasure 

Crafts 

88 

867 

364 

82 

1,401 

Barges 

1,418 

53 

497 

136 

2,104 

Tugs 

5,270 

114 

2,140 

207 

7,731 

Steamers 

509 

250 

759 

BRIDGES 

Andrew  P.  McArdle 

Alford  Street - 

Summer  Street  (L  Street) 

Chelsea  Street 

Northern  Avenue 

Summer  Street,  over  Fort  Point  Channel 

Congress  Street 

Totals 
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ANNUAL  REPORT  OF  THE 
PUBLIC  IMPROVEMENT  COMMISSION 

July  3,  1978. 


Honorable  Kevin  H.  White, 

Mayor  of  Boston. 

Through  the  Commissioner  of  Public  Works. 

Dear  Mr.  Mayor: 

In  accordance  with  the  provisions  of  Chapter  21,  section 
36,  Revised  City  Ordinances  of  1961,  the  following  report 
of  the  Public  Improvement  Commission  for  the  period 
from  July  1,  1977,  to  June  30,  1978,  is  respectfully 
submitted: 


Layouts  with  Construction 

The  following  streets  were  ordered  laid  out  and  con- 
structed as  public  highways  during  the  period  of  this  report: 

Cedar  Lane  Way,  Boston  Proper  District,  from  Pinck- 
ney Street  approximately  171  feet  northerly  (public  foot- 
way) — estimated  cost,  $26,275,  estimated  benefit,  $13,998. 

DeWitt  Drive,  Roxbury  District,  from  Shawmut  Avenue 
to  a point  approximately  370  feet  northeast  of  Ruggles 
Street. 

Estabrook  Road,  Roxbury  District,  from  Shawmut 
Avenue  to  DeWitt  Drive. 

Kerr  Place,  Roxbury  District,  from  Ruggles  Street  to 
DeWitt  Drive. 

Raynor  Circle,  Roxbury  District,  from  Ruggles  Street 
northeasterly,  southeasterly,  and  southwesterly  to  Ruggles 
Street. 

Widening,  Relocation,  and  Construction 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  widened,  relocated,  and  constructed: 

Atlantic  Avenue,  Boston  Proper  District,  on  the  south- 
easterly side,  from  Summer  Street  approximately  130  feet 
northeasterly. 

Chandler  Street,  Boston  Proper  District,  on  the  north- 
erly side,  from  a point  approximately  36  feet  westerly  from 
the  dead  end  approximately  40  feet  westerly. 
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Mapes  Street,  Dorchester  District,  from  Park  Street  ap- 
proximately 415  feet  southeasterly. 

Summer  Street,  Boston  Proper  District,  from  Dorchester 
Avenue  to  South  Street,  over  portions  of  Atlantic  Avenue, 
South  Street,  and  city-owned  land. 

Widening  (Alteration)  and  Construction 

During  the  period  of  this  report  the  following  corner 
widenings  were  ordered: 

A Street,  South  Boston,  at  the  northeasterly  corner  of 
Dorchester  Avenue. 

Abbotsford  Street,  Roxbury  District,  at  the  westerly  cor- 
ner of  Harold  Street. 

L Street,  South  Boston  District,  at  the  southwesterly 
corner  of  East  Broadway. 

Norfolk  Avenue,  Roxbury  District,  at  the  southwesterly 
corner  of  Magazine  Street. 

St.  Germain  Street,  Boston  Proper  District,  at  the  north- 
westerly corner  of  Dalton  Street. 

Specific  Repairs 

During  the  period  of  this  report,  the  Public  Improve- 
ment Commission  ordered  specific  repairs  in  the  following 
streets: 

American  Legion  Highway  and  Hyde  Park  Avenue, 
Hyde  Park  District,  consisting  of  alterations  to  the  existing 
traffic  divisional  island  at  their  intersection. 

Arlington  Street,  Providence  Street,  and  St.  James 
Avenue,  Boston  Proper  District,  consisting  of  alterations 
to  the  existing  traffic  divisional  islands,  at  the  intersection. 

Atlantic  Avenue,  Boston  Proper  District,  consisting  of 
the  reduction  in  width  of  the  existing  traffic  divisional 
island  from  South  Street  approximately  200  feet  southerly. 

Bennington  Street,  East  Boston  District,  consisting  of 
the  installation  of  a traffic  divisional  island  and  alterations 
to  the  existing  traffic  divisional  island  at  the  intersection  of 
Ashley  Street. 

Burbank  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalks  on  both  sides  between 
Hemenway  Street  and  Edgerly  Road. 

Causeway  Street,  Boston  Proper  District,  consisting  of 
alterations  to  the  existing  traffic  divisional  island  at  the  in- 
tersection of  Beverly  Street. 
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Cross  Street,  Boston  Proper  District,  consisting  of 
sidewalk  alignment  and  the  reduction  in  the  width  of  the 
roadway  from  relocated  Atlantic  Avenue  to  Fulton  Street. 

Cypress  Street,  West  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  at  the  southerly  corner 
of  Spring  Street. 

Greenwood  Square,  Hyde  Park  District,  consisting  of 
the  installation  of  two,  traffic  divisional  islands  at  the  in- 
tersection of  Metropolitan  Avenue,  and  the  installation  of 
a traffic  divisional  island  at  the  intersection  of  Westminster 
Street. 

Huntington  Avenue,  Roxbury  District,  consisting  of  the 
installation  of  a traffic  divisional  island  at  the  intersection 
of  South  Huntington  Avenue. 

Harold  Street,  Roxbury  District,  consisting  of  the  reduc- 
tion in  width  of  the  roadway  at  the  intersection  of  Seaver 
Street  and  Hutchings  Street. 

Howland  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalk  at  the  intersection  of  Hum- 
boldt Avenue. 

Opera  Place,  Roxbury  District,  consisting  of  increasing 
the  width  of  the  sidewalks  on  both  sides  between  Hunt- 
ington Avenue  and  St.  Stephen  Street. 

Ruthven  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalk  at  the  intersection  of  Hum- 
boldt Avenue  and  Walnut  Avenue. 

St.  Germain  Street,  Boston  Proper  District,  consisting 
of  increasing  the  width  of  the  sidewalk  between 
Massachusetts  Avenue  and  Dalton  Street. 

South  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  a traffic  divisional  island  and  the 
elimination  of  the  other  traffic  divisional  island  at  the  in- 
tersection of  Summer  Street. 

South  Huntington  Avenue,  Roxbury  and  West  Roxbury 
Districts,  consisting  of  alterations  to  the  sidewalk  widths  at 
various  locations  from  Centre  Street  to  Huntington 
Avenue. 

Stoneholm  Street,  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalks  on  both  sides  between 
Norway  Street  and  Edgerly  Road. 

Summer  Street,  Boston  Proper  District,  consisting  of  the 
installation  of  traffic  divisional  islands  at  various  locations 
from  Dorchester  Avenue  to  South  Street. 
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Temple  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  at  various  locations  be- 
tween Derne  Street  and  Cambridge  Street. 

Tremont  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  at  both  corners  of  Arl- 
ington Street;  the  reduction  in  width  of  the  sidewalk  at 
both  corners  of  Herald  Street;  and  the  elimination  of  the 
existing  traffic  divisional  islands  at  the  intersection  of 
Herald  Street. 

Washington  Street,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalk  on  the  northwesterly 
side  from  a point  approximately  142  feet  northeast  of 
Winter  Street  to  a point  approximately  65  feet  southwest 
of  Winter  Street. 

Washington  Street,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalk  on  the  southeasterly 
side  at  the  easterly  corner  of  Summer  Street. 

Wellington  Hill  Street,  Dorchester  District,  consisting  of 
the  installation  of  two  traffic  divisional  islands  at  the  in- 
tersection of  Blue  Hill  Avenue. 

Discontinuances 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  discontinued  as  public  highways: 

Carlow  Street,  Roxbury  District,  from  Chadwick  Street 
to  Albany  Street. 

Chadwick  Street,  Roxbury  District,  from  Hampden 
Street  approximately  178  feet  southwesterly. 

Chandler  Street,  Boston  Proper  District,  a portion  from 
Tremont  Street  approximately  130  feet  westerly. 

Dore  Street,  Boston  Proper  District,  from  Washington 
Street  approximately  121  feet  northwesterly. 

Island  Street,  Roxbury  District,  between  Hampden 
Street  and  Reading  Street. 

Mapes  Street,  Dorchester  District,  a portion  from  a 
point  approximately  410  feet  southeast  of  Park  Street  ap- 
proximately 615  feet  southeasterly. 

Newland  Street,  Boston  Proper  District,  a portion  from 
West  Concord  Street  to  Rutland  Street. 

Reading  Street,  Roxbury  District,  between  Southamp- 
ton Street  and  Island  Street. 

Simmons  Street,  Roxbury  District,  from  Linden  Park 
Street  to  Vernon  Street. 
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Tremont  Street,  Boston  Proper  District,  a portion  from 
Arlington  Street  approximately  165  feet  southerly. 

Washington  Street,  Boston  Proper  District,  from  a point 
approximately  380  feet  southwest  of  Kneeland  Street  ap- 
proximately 135  feet  southwesterly,  above  elevation  40.50 
(vertical). 

William  F.  McClellan  Highway,  East  Boston  District,  a 
portion  on  the  southeasterly  side,  from  a point  approxi- 
mately 225  feet  northeast  of  Saratoga  Street  approximately 
120  feet  northeasterly. 

Winthrop  Street,  Hyde  Park  District,  a portion  from  a 
point  approximately  140  feet  east  of  Hyde  Park  Avenue 
approximately  135  feet  easterly. 

Street  Names 

During  the  period  of  this  report,  the  Public  Improve- 
ment Commission  assigned  the  following  names: 

Mission  Park  Drive,  Roxbury  District,  from  St.  Albans 
Road  to  Huntington  Avenue. 

New  Whitney  Street,  Roxbury  District,  from  Mission 
Park  Drive  northerly,  northwesterly,  and  southwesterly. 

Lien  Cancellations 

During  the  period  of  this  report,  the  Public  Improve- 
ment Commission  ordered  the  cancellation  of  liens  in  the 
following  streets: 

Lincoln  Street,  Brighton  District,  order  of  January  9, 
1970,  for  the  construction  of  artificial  stone  sidewalks  with 
granite  edgestone  at  various  locations  from  Birmingham 
Parkway  to  Franklin  Street. 

Perkins  Street,  West  Roxbury  District,  order  of  May  27, 
1976,  for  the  installation  of  cement  concrete  sidewalks  at 
various  locations  between  Centre  Street  and  the  Jamaica- 
way. 

Pond  Street,  West  Roxbury  District,  order  of  May  27, 
1976,  for  the  installation  of  cement  concrete  sidewalks  at 
various  locations  between  the  Jamaicaway  and  Centre 
Street. 

Westford  Street,  Brighton  District,  order  of  July  9, 
1970,  for  the  construction  of  cement  concrete  sidewalks 
and  granite  edgestone  at  various  locations  from  the  easterly 
intersection  with  Raymond  Street  to  the  westerly  intersec- 
tion with  Raymond  Street. 
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Sewerage  Works 

During  the  period  of  this  report,  the  Public  Improve- 
ment Commission  ordered  the  construction  of  sewerage 
works  in  the  following  street: 

Cedar  Lane  Way,  Boston  Proper  District,  from  Pinck- 
ney Street  approximately  175  feet  northerly:  190  linear  feet 
of  10-inch  sewer  and  one  catch  basin  at  an  estimated  cost 
of  $15,200. 


Utility  Easement 

An  easement  was  taken  in  the  following  land  for  drain 
and  water  purposes: 

Private  Land  (Christopher  Street),  Dorchester  District, 
from  Christopher  Street  approximately  330  feet  south- 
easterly. 


Permits 

During  the  period  covered  by  this  report,  fifty-three 
petitions  for  public  utilities  were  approved  for  the  placing 
and  maintaining  of  poles  for  the  support  of  wires. 

Also,  thirty-one  petitions  were  approved  for  miscel- 
laneous installations  or  uses  of  the  public  highways  of  the 
City  of  Boston,  as  follows: 


Street 


Petitioner 


Nature  of 
Petition 


A Street,  South  Boston 
Albany  Street,  Roxbury 

Atlantic  Avenue,  Boston  Proper 
Baker  Street,  West  Roxbury 
Bennington  Street,  East  Boston 
Bolton  Street,  South  Boston 
Columbus  Avenue,  Boston  Proper 
Cambridge  Street,  Boston  Proper 
Centre  Street,  West  Roxbury 
Centre  Street,  West  Roxbury 
Conunercial  Street,  Boston  Proper 
Harrison  Avenue,  Boston  Proper 
Hemenway  Street,  Roxbury 
London  Street,  East  Boston 
Massachusetts  Avenue,  Roxbury 

Northampton  Street,  Roxbury 

Pilgrim  Road,  Roxbury 
Pleasantdale  Road,  West  Roxbury 
Porter  Street,  East  Boston 
Providence  Street,  Boston  Proper 


The  Gillette  Company 
Boston  Gas  Company 

Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
The  Gillette  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 

Boston  Gas  Company 

New  England  Deaconess  Hospital 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 


Conduit 
Gas  mains,  pipe, 
and  regulator  pits 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Gns  main 
Conduit 

Control  line,  etc. 
Gas  main 
Gas  main 
Gas  main  (2) 

Gas  main 
Gas  main 
Gas  mains,  pipe, 
and  regulator  pits 
Gas  mains,  pipe, 
and  regulator  pits 
Bridge 
Gas  main 
Gas  main 
Conduit 
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Ruggles  Street,  Roxbury  Boston  Gas  Company 

Saratoga  Street,  East  Boston  Boston  Gas  Company 

Shawmut  Avenue,  Roxbury  Boston  Gas  Company 

Tobin  Street,  West  Roxbury  Boston  Gas  Company 

Wellington  Street,  Boston  Proper  Boston  Gas  Company 
West  Newton  Street,  Boston  Proper  Boston  Gas  Company 
West  Second  Street,  South  Boston  The  Gillette  Company 
Worcester  Square,  Boston  Proper  Boston  Gas  Company 


Gas  main  (3) 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Gas  main 


During  this  fiscal  period,  the  Public  Improvement  Com- 
mission processed  9,386  municipal  lien  certificates,  stating 
whether  or  not  there  are  outstanding  street,  sewer,  or 
sidewalk  betterments  against  properties  in  the  City  of 
Boston. 

It  is  interesting  to  note  that  the  functions  of  the  Public 
Improvement  Commission  have  gone  through  several 
cycles  in  the  last  twenty-four  years.  During  the  late  1950s 
and  early  1960s  the  Commission  had  many  requests  to  lay 
out  and  construct  private  ways  as  public  highways.  When 
the  construction  of  private  developments  lessened  and 
Boston  Redevelopment  Authority  developments  increased, 
petitions  for  the  discontinuance  of  many  streets 
throughout  the  city  were  voluminous.  There  is  now  a 
definite  reversal  to  lay  out  petitions,  as  will  be  reflected  in 
the  next  few  annual  reports. 

JOSEPH  F.  Casazza,  Chairman 
Joanne  A.  Prevost, 

Francis  W.  Gens, 

Emily  Lloyd 

Public  Improvement  Commission. 

Angelo  J.  Ialuna, 

Chief  Engineer. 

Joyce  E.  Burrell, 

Executive  Secretary. 
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ANNUAL  REPORT  OF  THE 
BOSTON  WATER  AND  SEWER  COMMISSION 

For  the  Period  August  5,  1977,  to  D^ember  31,  1977 

In  July  of  1977,  a Boston,  home-rule  petition  proposing 
the  establishment  of  a Boston  Water  and  Sewer  Com- 
mission was  filed  with  the  Massachusette  State  Legislature. 
Having  been  approved  by  the  Boston  City  Council  and 
Mayor  Kevin  H.  White,  this  petition  ch^ged  a commission 
with  sole  responsibility  for  the  provision' ihd  maintenance 
of  water  and  sewer  services  formerly  prodded  by  the  City 
of  Boston’s  Public  Works  Department.  Its  purpose  was  to 
create  an  efficient  and  self-sufficient  agency  which  would 
take  a heavy  financial  and  administrative  burden  off  the 
City  of  Boston. 

Upon  the  signing  by  Governor  Midiiswl  Dukakis  of 
chapter  436  of  the  General  Laws  of  Massachusetts  of  July 
18,  1977,  the  home-rule  petition  was  adc^ted  as  state  law 
and  the  Boston  Water  and  Sewer  Commii^on  came  into 
existence. 

On  August  5,  1977,  Mayor  White  2q)p6inted  three  com- 
missioners to  head  the  Boston  Water  Sewer  Commis- 
sion: John  S.  Howe,  chairman;  MeM^.B.  Miller,  vice- 
chairman;  and  Michael  J.  Rotenberg,  coihmissioner.  These 
men  initiated  and  carried  out  much  of  the  administrative 
work  during  the  first  few  months  of  the  commission’s 
existence. 

In  accordance  with  the  mandates  of  chapter  436,  from 
August  5 to  December  31,  and  sewer 

maintenance  and  field  operations  Were  ^ried  out  by  the 
Public  Works  Department  Water  apd  J^ewer  Divisions. 
Those  divisions  were  under  the  direction  of  Commissioner 
of  Public  Works,  Joseph  Casazza,  acting  a§  an  agent  of  the 
Boston  Water  and  Sewer  Commission.  On  January  1, 
1978,  the  employees  of  those  divisions(l>€«ame  employees 
of  the  commission. 

A number  of  significant  steps  relating  to  the  com- 
mission’s formation  were  taken  during;  its  first  four  and 
one-half  months.  In  addition,  the  statistics  and  data  per- 
taining to  day-to-day  field  operations  were  recorded  dur- 
ing this  time.  The  following  is  a summ^  of  these  activities 
--  a look  at  the  beginning  of  the  Boston  Water  and  Sewer 
Commission.  ' 
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I.  ADMINISTRATION 

As  stated  above,  much  of  the  groundbreaking  admin- 
istrative details  were  carried  out  by  the  three  commis- 
sioners during  the  first  months  of  commission  existence. 
Below  is  an  outline  of  their  work  as  well  as  that  of  the  first 
staff  they  hired. 

1 . Financial  Matters 

Upon  the  signing  of  chapter  436,  the  Boston  Water  and 
Sewer  Commission’s  enabling  legislation,  the  commission 
issued  $45.5  million  in  notes.  In  accordance  with  the 
legislation,  the  proceeds  were  applied  to  the  payment  of 
the  $25.2  million  accumulated  deficit  in  the  city’s  water 
and  sewer  receipts  accounts  as  of  June  30,  1977,  and  pay- 
ment of  the  commission’s  expenses.  The  largest  of  these 
was  the  $18.9  million  Metropolitan  District  Commission 
(MDC)  assessment  for  water  and  sewer  treatment  services. 
The  remaining  portion  of  note  proceeds  v/as  deposited 
with  the  corporate  trustee  to  be  held  for  other  necessary 
commission  expenses. 

A review  of  the  accumulated  deficit  in  the  city’s  water 
and  sewer  receipts  accounts  was  also  initiated  by  the  com- 
mission at  this  time. 

Development  of  temporary  procedures  for  cash  manage- 
ment and  of  an  interim  financial  recording  and  reporting 
system  was  instituted  until  a complete  and  permanent 
finance  and  accounting  staff  could  be  hired. 

Two  budgets  were  prepared:  one,  a preliminary  oper- 
ating budget  for  1978,  which  was  compiled  after  detailed 
analysis  of  past  and  future  water  and  sewer  costs;  and  two, 
a capital  improvement  budget  for  1978.  In  addition,  an  ap- 
plication was  filed  with  the  EPA  for  capital  improvement 
funds.  A physical  inventory  of  the  commission’s  equip- 
ment and  supplies  was  also  completed  during  this  time, 
with  independent  observation  by  a CPA  firm. 

Insurance  alternatives  — liability,  health,  property  — 
were  also  investigated  by  the  commission. 

2.  Personnel 

During  these  first  months  of  commission  existence,  the 
commissioners  developed  a management  plan  for  1978  and 
hired  its  first  full-time  staff:  an  executive  director, 
treasurer,  and  director  of  administration.  By  the  close  of 
1977,  this  staff  had  developed  a manpower  plan  and  organ- 
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izational  structure  for  the  commission.  Through  meetings 
held  with  employee  representatives,  the  implementation  of 
a payroll  system  for  commission  employees,  and  the  selec- 
tion of  a payroll  system  for  commission  employees,  and 
the  selection  of  an  office  location  at  10  Post  Office  Square, 
this  staff  has  effected  the  smooth  transfer  of  employees  of 
the  city’s  Water  and  Sewer  Divisions  to  the  Boston  Water 
and  Sewer  Commission  on  January  1,  1978. 

3.  Rate  Setting 

One  of  the  Commission’s  most  immediate  tasks  in  1977, 
was  to  develop  proposed  water  and  sewer  rates  for  1978.  A 
Water  and  Sewer  Rate  Study  was  prepared  which  entailed 
the  development  of  a method  for  establishing  these  rates. 
As  part  of  this  process,  a review  of  the  MDC’s  assessment 
procedures  and  a determination  of  the  City  of  Boston’s 
water  and  sewer  usage  was  carried  out.  In  addition,  two 
public  hearings  were  held  (one  in  December,  1977,  the 
other  in  January,  1978),  for  the  purpose  of  receiving  data 
and  obtaining  views  of  people  with  interest  in  proposed 
water  and  sewer  rates.  The  rates,  by  statute,  would  become 
effective  on  January  1,  1978. 

Through  this  extensive  study  the  commission  pinpointed 
several  areas  in  which  it  must  make  improvements  to  the 
system,  both  physically  and  procedurally,  in  order  to  keep 
future  water  and  sewer  rates  under  control.  As  a result, 
detailed  plans  to  reduce  the  amount  of  defective  metering 
through  a vigorous  meter  repair  and  replacement  program 
were  developed.  Specifications  for  a billing  and  collections 
system  to  improve  the  collection  rate  and  cash  flow  were 
set  down.  A water  main  rehabilitation  and  replacement 
program  to  reduce  leakage  was  reinstituted.  The  meter 
reading  effort  was  increased  in  order  to  decrease  the 
volume  of  estimated  readings. 

4.  General 

A detailed  legislative  analysis  was  prepared  in  these  first 
few  months  which  identified  state  and  federal  statutes 
(such  as  the  Clean  Water  Act)  which  would  have  impact  on 
the  commission’s  activities  in  the  future. 

II.  Maintenance  and  Field  Operation 

During  the  period  from  August  5,  to  December  31,  1977, 
the  Water  and  Sewer  Divisions  of  the  city’s  Public  Works 
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Department,  acting  as  agents  of  the  BWSC,  carried  out  the 
routine  activities  of  water  and  sewer  operations  and  main- 
tenance for  the  commission’s  90,000  customers.  The  fol- 
lowing sections  outline  the  Water  and  Sewer  Divisions’  ac- 
tivities during  the  first  four  and  one-half  months  of  the 
Boston  Water  and  Sewer  Commission’s  operation. 

A.  Operations  ‘ 

Water  Division 

All  pipes  and  appurtenances  for  supplying  potable  water 
to  the  city  were  under  the  control,  care,  and  maintenance 
of  this  division.  Also  provided  by  the  Water  Division  was 
the  water  to  the  two,  high-pressure,  pumping  stations 
operated  by  the  Fire  Department  for  fire  protection  in  the 
central  business  ^district  of  the  city.  The  MDC  supplied 
water  to  the  Boston  city  line  and  charged  $240  per  million 
gallons.  Boston’s  requirement  for  water  from  August  1,  to 
December  31,  1977,  was  21,747,735,000  gallons. 

1 . Administrative  Section 

All  of  the  important  clerical  and  administrative  func- 
tions of  the  Water  Division  were  performed  by  the  Ad- 
ministrative Section.  This  section  assisted  the  division 
engineer  in  the  preparation  of  annual  budget  estimates  and 
requests;  prepared  overtime  authorizations;  and  furnished 
information  to  the  public  regarding  the  Water  Division’s 
activities  and  regulations. 

2.  Construction  Section 

The  Construction  Section  was  supervised  by  one  assis- 
tant civil  engineer  ^d  one  junor  civil  engineer  and  assisted 
by  six  water  service  inspectors.  This  section  supervised  all 
major,  water  main. construction,  contract  work.  This  in- 
cluded laying  and  relaying  of  main  pipe,  replacing  defec- 
tive hydrants  and  gates  and  replacing  old  service  pipes. 
Construction  work  by  state  and  federal  agencies  and  the 
Boston  Redevelopment  Authority  was  also  supervised  by 
this  section. 

From  August  5,  to  December  31,  1977,  construction 
began  on  an  Economic  Development  Administration  con- 
tract. Project  No.  01-51-26377  included  waterworks  in 
Weld  Hill  Street,  \Venham  Street,  Sunet  Avenue,  Hillside 
Avenue,  and  Craft  Place  in  West  Roxbury.  The  job  had  a 
bid  price  of  $90,847.20.  Project  No.  01-51-26377  also  in- 
cluded waterworks  in  East  Fourth  Street,  East  Fifth  Street, 


Public  Works  Department 


67 


Emerson  Street,  I Street,  K Street,  and  M Street  in  South 
Boston.  This  protion  of  the  project  had  a bid  price  of 
$427,992.30. 

3.  Engineering  Section 

. The  Engineering  Section  of  the  Water  Division  was 
responsible  for  supplying  the  public  with  information 
regarding  all  phases  of  water  supply  including  hydraulic 
problems,  main  pipe  and  service  pipe  locations,  processing 
application  for  new  or  enlarged  domestic  and  fire  services, 
as  well  as  for  keeping  official  records  of  all  waterwork  con- 
struction. This  section  was  also  responsible  for  the  execu- 
tion of  all  contract  payments  for  services  provided  by 
others  to  the  Maintenance  Section  of  the  Water  Division. 

During  the  period  from  August  5,  to  December  31, 1977, 
the  Engineering  Section  processed  seventy  new  domestic 
service  pipe  applications  and  twenty-three  new  fire  pipe  ap- 
plications; received  eight  fire  flow  test  deposits,  seventy- 
eight  meter  test  deposits,  forty-four  excavation  deposits 
and  granted  167  hydrant  permits. 

4.  Maintenance  Section 

The  Maintenance  Section  was  under  the  supervision  of  a 
senior  civil  engineer  who,  with  aid  of  personnel  from  the 
Engineering  Section,  assisted  in  supplying  official  informa- 
tion regarding  all  hydraulic  and  emergency  repair  problems 
received  from  the  general  public  and  government  agencies; 
supplied  main  pipe  and  service  pipe  locations;  maintained 
official  records  of  all  work  performed  in  the  maintenance 
of  the  water  distribution  system;  and  maintained  official 
plans  and  pressure  recording  charts  of  the  entire  system.  In 
addition,  this  section  supervised  the  three  Water  Division 
area  yards  and  the  twenty-four-hour,  emergency  crew. 

The  area  yards  were  responsible  for  the  repair  and 
maintenance  of  main  pipes,  service  and  fire  pipes, 
hydrants  and  gates,  and  they  provided  general  and 
emergency  service  to  the  public  in  their  respective  areas. 

During  the  period  from  August  5,  to  December  31, 1977, 
these  yard  forces  completed  sixty-three  main  pipe  repairs 
and  over  1,338  service  pipe  repairs. 

The  area  yards  were  assisted  by  three  Boston  area  con- 
tractors. The  contractual  work  consisted  of  excavating  and 
backfilling  to  allow  all  Water  Division  employees  to  repair 
water  leaks,  lay  or  relay  water  services,  change  hydrants 
and  repair  or  replace  defective  water  appurtenances. 


68 


City  Document  No.  18 


During  the  summer  months,  the  maintenance  crews  were 
required  to  assist  in  shutting  down  illegally  opened  fire 
hydrants  which  disrupted  regular  maintenance  operations. 

The  twenty-four-hour,  emergency  service,  located  at  174 
West  Second  Street  in  South  Boston,  provided  service  for 
the  general  public  on  a twenty-four-hour,  seven-day-week 
basis. 

5.  Maintenance  Shops 

This  section  consisted  of  a machine  shop  and  a meter 
shop. 

The  machine  shop  handled  all  drilling  of  services  in  the 
main  yard  and  assisted  in  case  of  emergency  in  the  area 
yards.  This  shop  repaired  defective  hydrants,  defective 
gates  and  rebuilt  corporation,  tapping  and  high-pressure 
gates.  It  also  rebuilt  corporation,  tapping  and  high- 
pressure  gates.  It  also  rebuilt  pumping  equipment,  paving 
breakers,  and  other  water  appurtenances  peculiar  to  the 
Boston  water  system. 

The  meter  shop  installed  over  2,930  new  meters  in  the 
period  from  August  5,  to  December  31,  1977,  with  em- 
phasis placed  on  a program  for  replacement  of  larger 
meters  servicing  the  consumers  using  the  greatest  volume 
of  water.  The  meter  shop  also  repaired  and  tested  water 
meters,  changed  worn  and  defective  meters,  and  main- 
tained records  of  all  size  and  types  of  meters  in  and  out  of 
service. 

The  following  is  a tabulation  of  all  services  provided  by 
the  Maintenance  Section  during  the  period  from  August  5, 
to  December  31,  1977. 


No.  of 

Type  Services 

Main  pipe  repairs 63 

Service  pipe  repairs 1 ,338 

Fire  pipes  repaired 14 

Hydrants  repaired  1,013 

Hydrants  replaced 13 

Investigations 10,413 

Meters  removed 2,247 

Meters  installed 2,933 

Shutoffs  completed 2,887 

Let-ons  completed 2,385 

Boxes  regulated 481 

New  services  installed 49 

New  fire  pipes  installed 1 

Uprights  located 560 

Uprights  reset 474 

No  forces  pumped 305 

No  forces  plunged 789 

Test  holes  excavated 134 
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Main  gate  operation 

Main  pipe  flushings 

Meters  repaired  in  shop  . . 
Meters  repaired  in  service 


517 

30 

530 

15 


6.  Revenue  Section 

All  functions  relating  to  the  revenue  derived  from  water 
supply  and  services  were  the  responsibility  of  this  office. 
The  Revenue  Section  was  composed  of  three  subsections: 
meter  reading,  public  relations,  and  records. 

The  Meter  Reading  Section  was  required  to  read  all 
water  meters  quarterly  and/or  semi-annually  and  to  record 
those  readings  in  proper  books.  Special  meter  readings  for 
property  sale  purposes  and  various  other  reasons  were  also 
required  of  this  section.  In  addition,  new  accounts  were 
added  and  old  accounts  deleted  from  the  system  by  the 
meter  reading  section. 

The  staff  of  the  Public  Relations  Section  was  responsible 
for  responding  to  all  inquiries  and  complaints  regarding 
water  and  sewer  use  billings,  charges  and  rates.  Checks 
received  by  the  Water  Division  for  payment  of  water  bills 
or  requests  for  duplicate  bills  were  processed  to  the  city’s 
Collector-Treasurer  by  this  section.  All  requests  for  peti- 
tions for  adjustment  of  water  and/or  sewer  use  charges 
were  reviewed  initially  by  the  staff  of  the  Public  Relations 
Section.  Most  abatements  were  determined  by  the  water 
revenue  supervisor;  those  recommended  by  others  required 
his  review  and  signature. 

All  requests  for  special  or  sale  readings  of  water  meters 
were  also  received  by  the  Public  Relations  Section.  Memos 
of  amounts  to  be  billed  as  a result  of  sale  readings  were 
prepared  here  for  the  buyer/seller.  In  addition,  municipal 
lien  certificates  of  the  city’s  Collecting  Division  concerning 
outstanding  water  charges  were  received  and  researched  by 
the  public  relations  section  staff. 

The  Records  Section  retained  records  of  petitions  re- 
ceived and  processed  (whether  approved  or  denied)  and 
prepared  reports  to  the  city  Collector-Treasurer’s  Office 
and  City  Auditor  regarding  the  same.  The  preparation  of 
letters  to  abatement  petitioners  concerning  the  disposition 
of  their  petitions  was  also  carried  out  here.  Reports  of 
assessments  of  water  rates  were  forwarded  to  the 
aforementioned  city  departments  by  this  section.  Coor- 
dination of  information  between  the  Data  Processing  Unit, 
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the  Collector-Treasurer,  and  the  Water  Division  concern- 
ing billing,  payment,  and  abatements  was  made  by  the 
bookkeeper  in  the  Records  Section.  All  water  use,  whether 
metered  or  estimated,  was  calculated  here.  Also,  time- 
keeping of  the  entire  Revenue  Section  was  kept  by  the 
Records  Section  in  conjunction  with  Central  Office  per- 
sonnel. 

Based  on  the  most  current  information  available,  all 
records  relating  to  ownership  of  properties  were  revised 
daily  and  a file  of  information  cards  of  each  account  in  the 
system  was  maintained  by  this  section.  Also,  billing  of 
water  charges,  whether  actual  or  estimated,  was  key  pun- 
ched by  two  data  processing  personnel  on  loan  to  the 
Water  Division  using  equipment  also  on  loan  from  the 
Data  Processing  Unit. 

B.  Operations 
Sewer  Division 

The  Sewer  Division  was  composed  of  three  sections:  ad- 
ministrative, maintenance,  and  construction,  all  under  the 
direction  of  a division  engineer. 

1 . Administrative  Section 

The  Administrative  Section,  under  the  direction  of  an 
administrative  assistant,  was  responsible  for  the  prepara- 
tion of  budgetary  requirements;  maintenance  of  personnel 
time  records;  presentation  of  receiving  notices  and  war- 
rants for  service  orders  and  purchase  requisitions  to  the 
department’s  Central  Office  for  processing  all  Sewer  Divi- 
sion correspondence;  processing  of  estimates  for  payment 
for  work  performed  under  contracts;  keeping  records  per- 
taining to  the  sewerage  works  loan  account;  furnishing  in- 
formation relative  to  department  policy  as  determined  by 
directives,  orders,  and  ordinances;  and  preparing  and  pro- 
cessing the  necessary  forms  relating  to  abatement  of  sewer 
use  charges. 

2.  Maintenance  Section 

Under  the  direction  of  an  associate  civil  engineer,  the 
Maintenance  Section  was  responsible  for  the  cleaning  of 
catch  basins,  drop  inlets,  sewers,  and  sewer  appurtenances; 
answering  and  investigating  complaints  relating  to 
sewerage  works;  maintaining  and  repairing  sewers  and 
catch  basins;  inspecting  the  laying  of  drains;  the  operation 
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and  maintenance  of  sewage  pumping  stations  and  the 
sewage  disposal  plant;  recording  and  maintaining  records 
of  complaints  from  the  general  public  relating  to  the 
operation  of  the  sewerage  works  system;  recording  sewer 
inspections;  keeping  record  plans  of  the  entire  sewerage 
works  system;  and  furnishing  information  to  the  general 
public  regarding  the  sewerage  works. 

The  following  is  a tabulation  of  all  services  provided  by 
the  Sewer  Maintenance  Section  during  the  period  from 
August  5,  to  December  31,1977. 

CATCH  BASIN  CLEANING 
FROM  AUGUST  5,  THROUGH  DECEMBER  31,  1977 
(By  city  forces  acting  as  BWSC  agents) 


No.  of 

District  Services 

Brighton  209 

Charlestown 57 

Boston  Proper  481 

Dorchester 416 

East  Boston 140 

Hyde  Park 99 

Jamaica  Plain 122 

Roslindale 123 

Roxbury 212 

South  Boston 216 

West  Roxbury 173 

Total  2,248 


Maintenance  Section 

August  5,  to  December  31,  1977 


Complaints  received  and  investigated 1 ,479 

Complaints  received  requiring  maintenance  service 1,126 

Sewers  repaired  by  BWSC  forces  and  emergency  repairs  con- 
tractor   64  linear  feet 

Sewers  cleaned 10,300  feet 

House  drains  constructed  (27),  repaired  (43),  and  inspected 70 

Municipal  liens  reported  to  city  Collector 4,822 

Catch  basins  and  manholes  repaired  by  BWSC  forces  CB’s  (105) 

MH’s(40) 145 

Catch  basins  and  drop  inlets  cleaned  CB’s  (1,840)  DI’s  (129) 1 ,969 

Catch  basins  rodded 280 

Manholes  cleaned 31 

Sewers  rodded 4,000  feet 


Calf  Pasture  Pumping  Station 

Sewage  pumped 24.69  million  gallons 

Average  pumped  per  day 1646  million  gallons 

Pumping  cost  per  million  gallons  $2,783.95* 


♦This  figure  represents  an  approximate  cost  to  the  BWSC  to  maintain  the  Calf  Pasture 
Pumping  Station  on  a standby  basis  (approximate  five-month  cost,  8/5/77,  to  12/31/77,  to 
operate  station  was  $68,735.68)  to  assist  the  Metropolitan  District  Commission  in  handling 
the  surcharge  of  its  sewerage  system  during  periods  of  heavy  rainfall.  This  condition  has 
prevailed  since  February  2,  1%8,  the  date  the  MDC  took  over  the  pumping  and  disposal  of 
the  city’s  sewage. 
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TOTAL  LENGTH  OF  SEWERS 


Miles 


Sewers  and  surface  drains  built  prior  to  8/5/77 1402.06 

Sewers  and  surface  drains  built  between  8/5  and  12/31/77 .519 

Sewers  abandoned  between  8/5  and  1 2/3 1 /77 None 

Total  miles  of  existing  sewers 1 ,402.579 

Approximate  number  of  house  connections  to  BWSC  sewer 
system 90,780 


Catch  Basins  under  Jurisdiction 
OF  THE  Sewer  Division 

Built  or  abandoned  August  5,  to  December  31,  1977 


District 

No. 

Built 

No. 

Abandoned 
or  Removed 

Net 

Increase/ 

Decrease 

Previous 
Report  through 
8/5/77 

Grand 
Totals  to 
12/31/77 

Boston  Proper 

63 

18 

0 

3,929 

3,974 

Roxbury 

0 

0 

0 

3,720 

3,720 

South  Boston 

0 

0 

0 

1,531 

1,531 

East  Boston 

0 

0 

0 

1,263 

1,263 

Charlestown 

17 

19 

0 

978 

976 

Brighton 

0 

0 

0 

2,198 

2,198 

West  Roxbury 

0 

0 

0 

4,950 

4,950 

Dorchester 

0 

0 

0 

5,829 

5,829 

Hyde  Park 

2 

2 

+ 2 

1,703 

1,705 

Totals 

2 

0 

2 

26,101 

26,146 

3.  Construction  Section 

The  Construction  Section,  under  the  direction  of  an  as- 
sociate civil  engineer,  was  responsible  for  the  entire  con- 
struction operations  of  sewerage  works  built  or  rebuilt 
under  contract,  from  the  field  layouts  through  the  final  in- 
spections; preparation  of  estimates  for  payment  for  all 
work  performed  under  sewerage  works  contracts;  and  fur- 
nishing record  plans  of  new  sewerage  works  or  changes  in 
existing  sewerage  works  to  the  Maintenance  Section  for  the 
purpose  of  updating  its  sectional  plans. 

Summary  of  Sewer  Construction 
August  5,  to  December  31,  1977 

The  Boston  Redevelopment  Authority  performed  a 
number  of  water  and  sewer  construction  jobs  in  the  urban 
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renewal  areas  of  the  city  between  August  5,  and  December 
31,  1977.  This  was  the  only  sewer  construction  work  done 
during  this  period.  A list  of  these  jobs  and  the  specific  con- 
struction work  each  entails  is  below:  * 

Charlestown  Project  — Site  Preparation  Contract  A-1 

Sewer  pipe,  10-inch 409  inches 

Catch  basins  std.  Type  5 5 

Catch  basins  std.  Type  13 12 

Catch  basins  abandoned 19 

South  End  Project,  Mass.  R-56  — Site  Preparation  Contract  B-1 

Drain  pipe,  48-inch  48  feet 

South  End  Project,  Mass.  R-56  — Site  Preparation  Contract  No.  36 

Sewer  pipe,  10-inch 907  feet 

Drainpipe,  15-inch  20.5  feet 

Catch  basin  std.  Type  5 33 

Catch  basin  std.  Type  13 3 

Drop  inlets 3 

Special  modified  inlets 12 

Manholes 3 

Manhole  abandoned 1 

South  End  Project,  Mass.  R-56  — Site  Preparation  Contract  W-1 

Drain  pipe,  12-inch  279  feet 

Manhole  Oess  than,  9 feet)  2 

Catch  basin  (remodeled) 1 

Catch  basin  std.  Type  5 6 

Drop  inlet  std 1 

Catch  basin  (frame  and  grate) 3 

Catch  basin  or  manhole  abandoned 4 


♦Source  of  this  sewer  construction  information  is  a September  25,  1978,  memorandum  from 
Wallace  B.  Orpin,  P.E.,  director  of  engineering,  Boston  Redevelopment  Authority. 

Waterfront  Project,  Mass.  R-77  — Site  Preparation  Contract  Y-1 

Sewer  pipe,  10-inch 115  feet 

Sewer  pipe,  12-inch 48  feet 

Catch  basin  standard  frame,  grate,  etc 1 

Manhole  (remodeled) 1 

R.C.P.  drain  pipe,  12-inch Ill  feet 

Catch  basin  std.  Type  5 2 

Fenway  Project,  Mass.  R-115  — Site  Preparation  Contract  14A 

Catch  basin  std.  Type  5 11 

Catch  basin  std.  Type  13 2 

Drain  structures  (abandoned) 11 

Drain  structures  (removed) 4 

Drain  structures  (remodeled) 6 

Sewer  pipe,  10-inch 211  feet 

Fenway  Project,  Mass.  R-115  — Site  Preparation  Contract  No.  30 

Concrete  pipe,  10-inch 86  feet 

R.C.P.,  12-inch 505  feet 

Catch  basin  std.  Type  5 5 

Catch  basin  std.  Type  13 1 

Drain  manhole  Oess  than  9 feet  deep) 4 

Drain  structure  (abandoned)  3 
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In  addition,  emergency  repairs  were  made  to  the 
sewerage  system  by  Dom  Giannangelo  Construction  Com- 
pany at  the  following  sites: 

Public  Alley  No.  421,  Back  Bay 

3911  Washington  Street,  West  Roxbury 

42  D Street,  South  Boston 

208  Kelton  Street,  Brighton 

1925  Commonwealth  Avenue,  Brighton 

Trenton  Street  and  Meridan,  East  Boston 

176  Ruskindale  Road,  Hyde  Park 

202  Baker  Street,  West  Roxbury 

Friend  Street  and  Causeway  Street,  Boston 

28  Radcliffe  Road,  Hyde  Park 

Cleaning  of  1,645.75  feet  of  sewer  drains  in  Trilling  Way 
and  Northern  Avenue,  South  Boston,  was  carried  out  by 
the  Freaney  Corporation. 

Emergency  repair  of  the  9-foot  circular  sewer  in  Massa- 
chusetts Avenue  near  the  Boston  Edison  guard  house,  at 
1 165  Massachusetts  Avenue,  was  performed  by  J.  F.  White 
Construction  Company  at  a cost  of  $103,438.93. 

Also  during  the  period  from  August  5,  to  December  31, 
1977,  the  sewer  construction  section  coordinated  with 
Camp,  Dresser  and  McKee  the  final  repair  of  main  in- 
terceptor in  Massachusetts  Avenue. 

BOSTON  WATER  AND  SEWER  COMMISSION 
BALANCE  SHEET 
December  31,  1977 
(Preliminary  and  Unaudited) 

ASSETS 


UTILITY  PLANT  IN  SERVICE 

Water $17,332,454 

Sewage 18,707,070 

36,039,524 

Less  accumulated  depreciation 571,625  $35,467,899 


Other  property  and  equipment $812,136 

Less  accumulated  depreciation 56,310  755,826 


CURRENT  ASSETS 

Cash 

Restricted  cash 

Accounts  receivable,  less  allowance  for  losses 

Earned  revenues  in  excess  of  billings 

Materials  and  supplies  

Prepaid  expenses  and  other  current  asset 


$10,841,876 

166,500 

20,288,986 

10,167,786 

1,647,524 

68,774  43,181,446 


TOTAL  CURRENT  ASSETS 


$79,405,171 
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DEFICIT  AND  LIABILITIES 

CURRENT  PERIOD’S  DEFICIT ($1,387,899) 

LONG-TERM  DEBT,  Less  Current  Maturities 

Bond  anticipation  notes $45,500,000 

City  of  Boston  bonds 12,010,000  57,510,000 

PAYABLE  TO  METROPOLITAN  DISTRICT  COMMISSION 

Due  May,  1979 9,236,907 

CURRENT  LIABILITIES 

Current  maturities  of  long-term  debt $1,165,(X)0 

Accounts  payable 

MDC $9,236,907 

City  of  Boston 3,351,923 

Other 103,039  12,691,869 

Accrued  interest 174,471 

Other 14,823  14,046,163 

TOTAL  EARNED  SURPLUS  AND  LIABILITIES $79,405,171 


BOSTON  WATER  AND  SEWER  COMMISSION 
STATEMENT  OF  INCOME 
Five  Months  Ended  December  31,  1977 
(Preliminary  and  Unaudited) 

REVENUES 

Water $9,543,685 

Sewer 1,419,267 

Other 366,175  $11,329,127 


EXPENSES 

Water  purchased $5,038,224 

Wages  and  benefits 2,391 ,283 

Sewage  assessment 2,301,056 

Insurance 72,252 

Depreciation  627,935 

Repairs  and  maintenance 507,045 

Professional  fees 286,600 

Supplies  and  materials 174,936 

Contractual  services 204,663 

Rent  and  utilities 63,051 

Other 13,628  11,680,673 


OPERATING  LOSS  ($351,546) 

Interest  income 416,715 

Income  before  interest  deduction 65,169 

Interest  on  long-term  debt 1 ,453,068 

NET  LOSS ($1,387,899) 
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ANNUAL  REPORT 

OF  THE 

PUBLIC  WORKS  DEPARTMENT 
Period  from  July  1,  1978,  to  June  30,  1979 


Boston,  July  1,  1979. 

Hon.  Kevin  H.  White, 

Mayor  of  Boston. 

Dear  Mr.  Mayor: 

In  compliance  with  the  provisions  of  section  25  of 
chapter  3 of  the  Revised  Ordinances  of  1961, 1 respectfully 
submit  the  annual  report  of  the  Public  Works  Department 
for  the  period  from  July  1,  1978,  to  June  30,  1979. 

As  required  by  section  36  of  chapter  21  of  the  Revised 
Ordinances  of  1961, 1 am  also  submitting  the  annual  report 
of  the  Public  Improvement  Commission. 

Because  the  workings  of  the  department  are  such  that 
its  every  move  is  in  the  public  eye,  it  is  imperative  that 
this  department  operate  as  economically  and  efficiently  as 
possible.  The  operation  of  the  department  is  through  a 
Central  Office  and  three  divisions.  Each  division  is  in  the 
charge  of  a Division  Engineer,  who  is  an  expert  in  his  par- 
ticular field.  The  following  are  the  functions  of  the  Public 
Works  Department:  the  construction,  reconstruction  t)f 
highways  and  sidewalks;  bridges;  street  lighting;  snow 
removal;  sanitation;  street  cleaning;  removal  and  disposal 
of  refuse  and  garbage.  The  engineering  requirements  to 
carry  on  the  above  programs  are  by  departmental  employ- 
ees, assigned  by  contract  experts. 
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Delegation  of  authority  in  the  department  is  as  follows: 
Central  Office 

There  are  three  sections  in  the  Central  Office — an  Ad- 
ministrative Branch;  a Maintenance  Branch;  and  a Permit 
Branch. 

The  Administrative  Branch  processes  purchase  and  sup- 
ply requisitions,  service  orders,  payrolls,  personnel  requi- 
sitions, transfers,  promotions,  and  terminations.  This 
branch  also  handles,  studies,  and  prepares  reports. 

The  Maintenance  Branch  was  established  February  8, 
1960,  by  the  consolidation  of  the  Automotive  Section  and 
the  Repair  Shop,  formerly  in  the  Sanitary  Division.  This 
branch  is  responsible  for  the  care,  control,  and  mainte- 
nance of  department  vehicles.  It  is  also  in  charge  of  the 
public  utility  facilities  in  the  various  yards  and  serves  as  a 
housekeeping  unit. 

Communications  Center 

The  department  maintains  a Communications  Center 
consisting  of  a main  base  station  radio,  linkage  by  closed 
circuit  teletype  system  with  ten  highway  yards,  and  the 
central  snow  office  at  400  Frontage  Road.  Departmental 
mobile  units  are  radio  equipped. 

During  the  year,  automotive  equipment  amounting  to 
an  expenditure  of  $685,263,  was  purchased  for  the 
department. 


Permit  Branch 

The  Permit  Branch  is  the  departmental  unit  for  the  issu- 
ance of  permits  and  licenses.  This  branch  receives  depart- 
mental fees,  rentals,  and  charges  for  these  functions. 

Contract  Section 

One  of  the  more  important  functions  of  the  Admini- 
strative Branch  is  the  Contract  Section.  Here,  approxi- 
mately 126  contracts,  involving  all  facets  of  public  works, 
are  processed.  The  volume  of  these  contracts  amounted  to 
expenditures  of  approximately  $18,412,757.  The  work  is 
extremely  technical,  as  there  must  be  strict  compliance 
with  the  general  laws,  ordinances,  and  special  laws  per- 
taining to  the  city.  Upon  execution  of  contracts,  copies  of 
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periodical  estimates,  extensions  of  time,  and  extra  work 
orders  are  processed  and  filed. 

Fiscal  and  Accounting 

The  financial  and  accounting  records  of  the  department 
are  kept  by  this  section.  All  funds  of  the  department  are 
appropriated  or  allowed  through  the  six  major  budgets, 
seven  loan  accounts,  and  various  federal  and  state  grants. 

The  following  statements  show  the  appropriations, 
allowances,  expenditures,  etc.  of  the  department’s  funds 
from  July  1,  1978,  to  June  30,  1979. 

Respectfully  submitted, 

Joseph  F.  Casazza, 
Commissioner  of  Public  Works. 


TABLE  1 

SUMMARY  OF  APPROPRIATIONS,  EXPENDITURES  AND  BALANCES 

July  1,  1978  to  June  30,  1979 
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TABLE  2 
CASH  RECEIPTS 

Permits  — signs  $84,555  94 

Permits  — openings  and  occupation 67,514  17 

Sidewalk  licenses  8,527  75 

Sale  of  dump  tickets 104,160  00 

Sale  of  contract  books 4,699  00 

Vouchers  administration  and  inspection  47,927  94 

Special  permits 14,565  40 

Miscellaneous 45,441  50 

Total  $377,391  70 

TABLE  3 

COMMITTED  ACCOUNTS 

Rental  — city  property  under  the  control  of  P.W.D $4,205  00 

Damage  to  property  (Highway  — Street  Lighting) 92,294  53 

Street  opening  account  special  (Public  Service  Corp.) 757,303  31 

Utility  permits  31,891  00 

Total  $885,693  84 

DEPOSIT  ACCOUNT 

Street  opening  account  (drain,  water,  etc.)  $172,066  68 

Grand  Total $1,435,152  22 

TABLE  4 

PERMITS  AND  LICENSES  ISSUED 

Signs 2,542 

Permits  — openings  and  occupation  1,423 

Permits  — free 107 

Sidewalk  licenses 55 

Dump  tickets 52,080 

Contract  books 271 

Special  permits  218 

Total 56,696 

DEPOSIT  RECEIPTS  ISSUED 

Street  opening  deposits 253 

Driveway  applications  processed 102 
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PERSONNEL  SECTION 

At  the  close  of  business  June  30,  1978,  department 
employee  strength  was  as  follows: 


Sanitary  Division 96 

Central  Office 1 18 

Engineering  Division  47 

Highway  Division 394 


Total 655 


This  was  the  lowest  number  of  employed  persons  ever 
on  the  rolls  of  the  Boston  Public  Works  Department,  and 
may  be  attributed,  in  the  main,  to  fiscal  and  budgetary 
restraints  reflective  of  the  general  economic  condition  of 
the  city,  state  and  nation. 

During  the  reporting  period,  twenty-seven  employees 
retired;  two  voluntarily  separated  themselves  from  the 
service  of  the  City  of  Boston;  fifteen  were  discharged  for 
cause;  seven  employees  died;  one  employee  transferred  to 
another  city  department;  and  sixteen  resigned  to  accept 
employment  in  the  private  sector. 

Total  losses  during  this  report  period,  therefore, 
amounted  to  sixty-eight  persons. 

Seventy-four  new  employees  were  appointed  from 
eligible  Civil  Service  lists  during  the  period  covered  by 
this  report,  all  but  one  of  them  in  the  department  labor 
service.  There  were,  several  transfers  of  employees  into 
the  department  from  other  city  agencies. 

In  keeping  with  efforts  to  increase  minority  employ- 
ment the  department  made  extensive  use  of  special 
eligibility  Civil  Service  lists,  including  chapter  778  and 
Rule  14.1  of  the  Civil  Service  Rules  which  encourages 
and  authorizes  use  of  special  lists  containing  the  names  of 
eligible  minority  applicants.  The  department  was  able  to 
achieve  a minority  hiring  rate  in  excess  of  25  percent  by 
use  of  the  special  lists.  As  a result  of  this  continuing  affir- 
mative active  effort,  the  department’s  minority  employee 
ratio  rose  from  a low  of  3.4  percent  to  8.5  percent  and  a 
quite  significant  step  forward  in  achieving  increased 
minority  person  employment  on  this  department’s 
employment  rolls  was  made. 

At  the  close  of  business  June  30,  1979,  department 
employees  strength  was  as  follows: 


Sanitary  Division 96 

Central  Office 115 

Engineering  Division  47 

Highway  Division 417 


675 


Total 
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MAINTENANCE  BRANCH 

Central  Office,  Maintenance  Branch  has  a total  staff  of 
eighty-five  permanent  employees  and  three  provisional 
appointees. 

This  compact  work  force  is  primarily  responsible  for 
the  daily  care  of  the  Public  Works  Department’s  fleet  of 
349  registered  motor  vehicles,  sixteen  nonregistered 
pieces  of  equipment,  and  fifty-six  spreader  bodies. 

Because  of  their  years  of  experience  repairing  the  vehi- 
cles and  direct  contact  with  the  operators.  Maintenance 
Branch  personnel  write  the  specifications  for  all  motor 
vehicles  to  be  purchased  by  the  Public  Works.  Realizing 
the  need  to  conserve  energy,  all  specifications  for  de- 
partmental automotive  equipment  are  written  so  as  to 
minimize  fuel  consumption  while  maintaining  the 
department’s  high  standards  for  work  performance  and 
public  safety.  In  addition,  each  vehicle  must  conform  to 
all  federal,  state,  and  municipal  noise  reduction  and  air 
pollution  regulations. 

Maintenance  staffers  also  write  specifications  for  re- 
placement parts  as  needed  and  repair  services  provided 
by  private  contractors,  then  oversee  the  quality  of 
workmanship  of  the  private  contractors  both  prior  to  and 
during  the  course  of  an  award  of  contract. 

Also,  Maintenance  Branch  employees  process  bills  for 
goods  and  services  already  provided,  prepare  pertinent 
annual  budget  requests,  and  maintain  departmental 
compliance  with  OSH  A ordinances. 

The  Maintenance  Branch  runs  a year-round  repair  and 
preventive  maintenance  program  for  the  department’s 
fleet.  It  also  dispenses  motor  oil,  transmission  fluid,  and 
gasoline  to  the  Public  Works  Department  and  seventeen 
other  authorized  city  agencies  and  maintains  complete 
records  of  all  repairs  made  and  supplies  distributed.  Each 
spring  and  fall,  in  compliance  with  Registry  of  Motor 
Vehicles  laws,  the  Maintenance  Branch  inspects  all  de- 
partmental vehicles. 

Maintenance  personnel  are  responsible  for  the  upkeep 
of  departmental  facilities  day  or  night  and  are  available 
on  a twenty-four-hour- a-day,  call-back  basis  to  provide 
emergency  tow  service  to  any  Public  Works  vehicle.  Dur- 
ing the  winter  months  this  standby  status  is  expanded  to 
include  repair  service  for  city  equipment  used  in  snow- 
fighting emergencies. 
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And  every  fall,  the  Maintenance  Branch  prepares  the 
snowfighting  fleet  for  the  coming  season.  This  includes 
overhauling  spreader  bodies  and  plow  pistons  and 
mounting  them  onto  dump  trucks.  It  also  means  the  self- 
propelled  snowthrowers  and  tank-treaded  Bombardiers 
are  taken  out  of  mothballs. 

Currently  the  department  is  continuing  an  experiment 
started  two  years  ago  to  see  if  neoprene  or  rubber  cutting 
edges  will  reduce  the  number  and  cost  of  repairs  to  plow 
blades.  It  is  up  to  Central  Office,  Maintenance  Branch  to 
monitor  the  progress  of  this  experiment. 

Previously,  the  Central  Office  shops  were  spread  all 
over  the  city.  Now  there  are  only  two  locations:  its  com- 
plete service  workshop  at  400  Frontage  Road  and  a 
satellite  shop  at  the  Forest  Hills  district  yard. 

The  Forest  Hills  garage  provides  light  emergency 
repairs  to  the  furthermost  Highway  Division  district 
yards.  It  will  continue  to  do  so  until  it  is  determined  that 
the  needs  of  the  department  might  be  better  served  by 
closing  this  operation. 

Central  Maintenance  Facility  (CMF)  is  the  official  title 
of  the  building  at  400  Frontage  Road  which  houses  the 
complete  service  workshop  for  the  Maintenance  Branch. 
There  are  separate  shops  within  the  facility  for  each  of 
the  separate  functions:  Light  and  Heavy  Maintenance 
Shops,  Welding,  Carpentry  and  Paint  Shops,  and 
Stockroom . 

Light  Maintenance  handles  the  grease  and  oil  changes 
and  repairs  for  station  wagons,  sedans,  pickups,  and 
Cushmans.  In  the  winter  they  handle  Bombardier 
breakdowns. 

Everything  larger  than  a pickup  is  taken  care  of  in  the 
Heavy  Maintenance  Shop.  This  includes  small  and  large 
dump  trucks,  fishtail  trucks,  loadpackers,  streetsweepers, 
front-end  loaders  and  bulldozers. 

Maintenance  Branch  has  the  capacity  to  fabricate 
almost  anything  to  satisfy  the  needs  of  the  department. 
The  Welding  Shop  retained  an  oldtime  anvil  and  is  now 
thoroughly  outfitted  with  most  of  the  latest  equipment. 
This  is  a far  cry  from  its  previous  location  which  was  a 
sparsely  furnished  building  erected  on  Albany  Street 
prior  to  the  Civil  War. 
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Pine  and  hemlock  in  various  dimensions  and  plywood 
sheets  are  always  in  stock  at  Central  Office’s  Carpentry 
Shop  and  it  is  furnished  with  all  the  necessary  power  and 
hand  tools.  This  makes  it  possible  for  the  carpenters  of 
Maintenance  Branch  to  provide  the  reviewing  stands  for 
local  celebrations  across  the  city  throughout  the  year. 
However,  the  most  important  job  for  the  carpenters  is  the 
repairing  of  departmental  facilities  damaged  as  a result  of 
vandalism. 

The  Paint  Shop,  despite  a rather  small  crew,  still 
manages  to  keep  the  building  looking  fresh.  It  has  also 
turned  out  some  trucks  which  had  sustained  major  body 
damage  that  now  look  almost  better  than  new,  thanks  to 
a top-quality  paint  job. 

Strategically  located  at  the  center  of  a circle  formed  by 
all  the  shops  is  the  Stockroom.  It  is  kept  well-supplied 
with  all  the  necessary  parts,  components,  and  kits. 

Also  in  CMF  are  the  divisional  operations  offices  and 
stockrooms  for  Highway  and  Sanitary  Divisions,  the 
Communications  Center  for  the  Public  Works  Depart- 
ment, the  operational  offices  for  the  Boston  Water  and 
Sewer  Commission  (formerly  the  Water  and  Sewer  Divi- 
sions of  the  Public  Works  Department,  now  a single, 
separate  entity),  computer  space  for  Public  Facilities, 
storage  for  the  Election  Department,  and  a radio  repair 
shop  and  storage  area  for  the  Police  Department. 

On  the  same  site,  but  in  a separate  building,  the  Main- 
tenance Branch  operates  a console-controlled,  four-pump 
fuel  station  with  its  30, 000- gallon  capacity  tanks  divided 
between  regular  and  unleaded  gasoline  and  diesel  fuel. 

In  one  end  of  the  third  and  last  structure  at  Frontage 
Road  the  Maintenance  Branch  runs  a fully  automated  car 
wash.  There  is  also  a drive-through  truck  wash  and  space 
for  hand-cleaning  those  hard-to-reach  spots.  The  rest  of 
the  building  is  used  as  a storage  shed  for  seasonal  motor 
vehicles  and  nonfunctioning  equipment  preparatory  to 
being  traded  or  sold. 

The  $11,000,000  Central  Maintenance  Facility  is  only 
the  largest  and  most  complex  of  eleven  sites  belonging  to 
the  Public  Works  Department  for  which  Maintenance 
Branch  is  responsible.  There  are  an  additional  eight 
Highway  Division  district  yards,  the  buildings  at  the 
sanitary  landfill  and  the  incinerator. 
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Finally,  but  by  no  means  the  least  of  the  responsibilities 
of  Central  Office,  Maintenance  Branch,  is  the  job  of 
maintaining  communications  for  the  Public  Works.  The 
Communications  Room,  located  at  the  south  end  of  CMF 
on  the  second  floor,  uses  an  801 A console  switchboard 
and  a General  Electric  radio  unit  which  houses  two  fre- 
quencies — KCD284  (33.10  MHz)  for  the  Public  Works 
and  KRE506  (453.725MHz)  which  provides  a backup 
and  monitoring  service  to  the  newly  formed  Boston 
Water  and  Sewer  Commission  until  the  Public  Works 
Department’s  FCC  license  expires. 

In  a continuing  effort  to  upgrade  the  efficiency  of  the 
department’s  automotive  fleet,  the  following  units  of  new 
equipment  were  purchased  for  this  year’s  fiscal  budget: 


two  load  packers $91,430  78 

seventeen  pickups 88,674  69 

two  sedans 12,04100 

nineteen  station  wagons 99,167  00 

one  roller 22,850  00 

one  rack  truck 14,728  29 

two  servi-lift  trucks  91,642  54 

twelve  Cushman  carts 74,930  60 

five  front-end  loaders 127,000  00 

seven  dump  trucks 154,488  52 

three  wreckers 74,599  45 

three  street  sweepers 102,381  00 

two  compressors 17,052  00 

two  steam  cleaners 2,370  00 

ten  two-way  radios 10,620  00 


Total  1979  new  equipment  expenditure $983,975  87 


ENGINEERING  DIVISION 
ADMINISTRATIVE  SECTION 

The  administrative  duties  and  clerical  work  were  carried 
out  in  the  Engineering  Division  by  a head  clerk  assisted  by 
a principal  clerk- typist. 

These  duties  consisted  of  recording  daily  and  weekly 
time  report,  payrolls,  budgets,  personnel  records,  cor- 
respondence which  included  indexing,  filing,  telephone  in- 
formation, waiting  on  customers  coming  into  the  office 
seeking  information  on  various  questions  pertaining  to 
street  construction,  etc.  All  contract  books  and  specifica- 
tions were  originated  from  this  office  which  were  typed, 
proofread,  collated,  and  assembled  for  distribution. 

The  annual  budget  and  the  annual  reports  were  also 
typed  in  the  Administrative  Section  and  distributed  to  their 
respective  offices. 
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Consultants’  payments  were  made  up  from  this  office, 
processed,  and  forwarded  for  payment  for  services  per- 
formed in  connection  with  Code  Enforcement  Areas. 
Street  lighting  programs  and  the  usual  highway,  sewer  and 
water  contracts  were  also  put  together  to  be  bid  on. 

Sewer  and  water  plans,  street  layouts,  discontinuances, 
state-owned  plans  were  alphabetized  on  our  up-to-date 
card  system  giving  all  information  relative  to  the  individual 
plans. 

PLANNING  AND  PROGRAMMING  SECTION 
PIC /DESIGN  REVIEW  SECTION 

During  the  first  half  of  the  year,  the  Planning  and  Pro- 
gramming Section  was  responsible  for  originating  pro- 
grams of  highway  and  sidewalk  reconstruction.  This  sec- 
tion prepared,  in  conjuction  with  the  Highway  Division, 
three  PWD  Area  Surface  Coating  Programs  and  reviewed 
all  sidewalk  patching  locations  listed  for  maintenance  con- 
struction by  the  Highway  Division.  This  subdivision  also 
prepared  a Planned  Construction  Program  consisting  of 
highway  construction,  highway  reconstruction,  and  side- 
walk reconstruction  for  a total  of  $12,730,750.  This  unit 
also  prepared  the  annual  chapter  765  (formerly  chapter  90) 
program  for  submission  to  the  State  Department  of  Public 
Works. 

During  the  second  half  of  the  year,  the  Engineering  Divi- 
sion was  reorganized  by  creating  the  PIC/ Design  Review 
Section.  The  responsibility  for  originating  reconstruction 
programs  was  shifted  to  another  section.  The  PIC /Design 
Review  Section,  in  order  to  accommodate  a smooth  transi- 
tion, was  responsible  for  explaining  the  decision-making 
processes,  the  investigative  methods,  filing  systems,  and 
other  information  necessary  for  initiating  reconstruction 
programs. 

The  major  responsibility  of  the  PIC /Design  Review  Sec- 
tion is  the  preparation  of  engineering  reports,  planning, 
coordination,  and  plan  preparation  for  widenings,  layouts, 
specific  repairs,  and  discontinuances  requiring  approval  of 
the  Public  Improvement  Commission.  Included  in  the 
duties  of  the  section  head,  as  associate  engineer  of  the  PIC, 
are  providing  the  commission  at  public  hearings  the  neces- 
sary information  and  presentation  needed.  In  addition,  the 
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section  is  responsible  for  review  of  all  plans  relative  to 
Public  Works  Department  items  including  plot  plans  and 
driveway  plans. 

Several  special  projects,  including  site  selection,  design 
and  feasibility  studies  for  a EBHMF  (East  Boston  High- 
way Maintenance  Facility),  the  BRA  tree-planting  pro- 
gram utility  studies,  and  design  of  Cedar  Lane  Way  for 
layout  as  a public  footway  were  prepared  by  this  unit. 

This  section  also  engaged  in  design  review  and  analysis 
of  the  Public  Works  aspects  of  several  major  projects 
which  were  undertaken  this  year.  The  section  head,  as  a 
member  of  the  Interagency  Committee  for  the  Central 
Artery  Project,  attended  monthly  meetings  relative  to  this 
complex  project,  monthly  Traffic  and  Parking  Liaison 
Meetings,  along  with  various  projects  including  the 
Southwest  Corridor,  State  Transportation  Building,  Park 
Plaza,  MASCO/MATEP,  Summer  Street,  Chelsea  / 
Water  Connector,  Columbus  / Tremont,  MBTA 
Charlestown  Depot,  Ritz  Carlton,  Lafayette  Place, 
Charlestown  Navy  Yard,  Boston  Marine  Industrial  Park, 
Copley  Place,  Columbia  Point,  Campus  High  School,  and 
Massachusetts  Port  Authority  developments. 

Building  construction  within  the  city  showed  an  upward 
trend,  thereby  requiring  this  section’s  design  review 
relative  to  existing  public  ways  and  proposed  building  con- 
struction. 

Review  and  processing  of  BRA-related  construction  of 
streets  and  utilities  was  undertaken  in  a larger  scale  due  to 
the  federal  requirements  that  the  authority  “clean  up”  all 
their  odds  and  ends. 

RECORDS  SECTION 

The  Records  Section  is  responsible  for  filing  and  main- 
taining plans,  books,  and  related  documents  as  follows: 

1.  Official  layouts  of  public  ways; 

2.  Changes  in  public  ways  such  as  specific  repairs, 
widenings,  relocations,  extensions,  and  discontinuances; 

3.  Eminent  domain  takings  for  public  purposes  and 
easements  for  utilities,  etc.; 

4.  Records  for  established  bench  marks  throughout  the 
city; 

5.  “As  Built”  plans  for  BRA  Project  Areas. 
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During  the  fiscal  year,  July  1,  1978,  to  June  30,  1979,  we 
were  required  to  furnish  such  information  to  more  than 
3,000  people,  including  consulting  engineers,  surveyors, 
architects,  lawyers,  conveyancers,  and  the  general  public. 

We  check  all  Land  Court  decree  plans  which  involve 
public  ways  within  the  City  of  Boston  limits.  In  addition  to 
checking  these  plans  we  also  keep  an  up-to-date  file  on 
them. 

We  appeared  in  court  in  answer  to  subpoenas  for  cases 
involving  public  ways  for  the  city  Law  Department,  as  well 
as  for  private  attorneys. 

The  Records  Section  also  maintains  a complete  history 
of  public  and  private  ways.  This  history  is  kept  up  to  date 
as  changes  are  made  in  individual  streets. 

The  Records  Section  also  operates  and  maintains  the 
equipment  necessary  to  produce  blue  line  copies  and 
microfilm  copies  of  plans  and  records  as  requested.  We 
supply  these  reproductions  to  virtually  every  department 
and  agency  of  the  City  of  Boston,  The  Commonwealth  of 
Massachusetts,  the  MBTA,  and  various  utility  companies. 
(See  next  page,  titled  “Work  of  Reproduction  Section,” 
for  complete  report  of  copies  requested  and  printed.) 

In  addition  to  the  above  duties,  we  are  also  engaged  in  a 
program  of  microfilming  our  inventory  of  over  50,000 
plans  in  an  effort  to  preserve  the  original  material  and  to 
make  copies  more  readily  available. 

During  fiscal  1978-79  we  were  also  requested  to  provide 
before  and  after  photographs  (microfilm  print  reproduc- 
tions) of  various  construction  projects  throughout  the  city. 
The  project  areas  photographed  were  as  follows: 

1.  Grove  Area,  West  Roxbury;  2.  Metropolitan 
Avenue,  West  Roxbury;  3.  Whitford  Street,  Roslindale;  4. 
Downtown  Crossing,  Boston  Proper;  5.  Westchester 
Road,  West  Roxbury;  6.  Brayton  Road,  Brighton;  7.  Area- 
ways,  Downtown  Boston;  8.  Gove  Street  Bridge,  East 
Boston. 
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Work  of  Reproduction  Section  from  July  1,  1978,  to  June  30,  1979 


Department 

Ozalid 

Sepia 

Microfilm 

Cards 

Microfilm 

Prints 

Engineering 

4,380 

181 

3,871 

1,423 

Highway 

1,224 

84 

88 

141 

Street  Lighting 

2,061 

523 

172 

304 

Sanitary  

211 

46 

48 

70 

Traffic 

226 

141 

186 

245 

Parks  and  Recreation 

502 

160 

98 

132 

Public  Improvement  Commission  

64 

28 

42 

60 

Building 

357 

31 

1,056 

1,529 

Housing  Inspection  

222 

38 

447 

708 

Rent  Control 

51 

14 

35 

71 

Law 

204 

24 

138 

205 

Public  Facilities 

85 

10 

102 

148 

Real  Property 

378 

37 

172 

229 

As.sessing 

105 

21 

80 

104 

Office  of  Public  Service 

15 

17 

89 

Office  of  Cultural  Affairs  

70 

52 

140 

46 

72 

Management  and  Budget  

20 

52 

Property  Equalization 

8 

40 

Election 

26 

32 

50 

Auditor 

11 

28 

44 

E.D.I.C 

214 

26 

85 

124 

Elderly  Commi.ssion  

15 

21 

38 

Community  Schools 

32 

22 

22 

Conservation  Commission 

24 

7 

31 

52 

City  Council 

44 

33 

88 

Penal 

50 

100 

White  Fund  

10 

10 

40 

Office  of  Human  Rights 

8 

24 

72 

Office  of  Program  Development 

50 

28 

63 

122 

Board  of  Examiners 

11 

20 

34 

Board  of  Appeal 

5 

14 

22 

Retirement  Board  ....  

10 

30 

City  Clerk 

55 

35 

55 

Purcha.sing 

25 

50 

Weights  and  Measures 

8 

24 

Consumer  Council 

5 

26 

35 

Licensing  Board 

2 

18 

44 

School  Committee 

10 

50 

Collecting 

4 

27 

39 

Public  Safety  Commission 

22 

33 

60 

Health  and  Hospitals 

6 

24 

BRA 

225 

33 

122 

502 

CETA 

9 

15 

25 

YAC 

5 

7 

21 

Summerthing 

2 

22 

55 

Beacon  Hill  Architectural  Commi.ssion  . . 

28 

14 

30 

47 

Air  Pollution  Control  Commi.s.sion 

12 

14 

22 

One-Stop  Business  Service 

35 

52 

Public  Works  Department  15 


W ork  of  Reproduction  Section  from  July  1,  1978,  to  June  30,  1979 


Department 

Ozalid 

Sepia 

Mierofilm 

Cards 

Microfilm 

Prints 

Boston  Police  

5 

44 

77 

Boston  Fire 

33 

36 

45 

Veterans’  Services 

6 

12 

20 

Workmen's  Compensation 

8 

8 

32 

Urban  Affairs 

15 

11 

11 

17 

Jubilee  350  

10 

22 

22 

32 

Water  and  Sewer  Commission 

315 

21 

52 

92 

State  DPW  

41 

8 

21 

36 

Boston  Edison 

271 

22 

12 

12 

Boston  Gas 

23 

6 

8 

8 

N.E.T.  &T.  Co 

14 

5 

MBTA 

22 

Totals  

11,733 

1,508 

7,694 

8,076 

PLANNING,  PROGRAMMING  — DESIGN  SECTION 

Fiscal  year  1979  saw  a reorganization  within  the  Engi- 
neering Division  in  which  the  Planning  and  Program- 
ming unit  was  combined  with  the  Design  Section.  This 
move  was  necessitated  by  the  complexity  of  coordinating 
design  with  the  planning  agency  (OPD) . 

This  section,  in  conjunction  with  the  Highway  Divi- 
sion, prepared  nine  surface  coating  contracts  and  ten 
sidewalk  repair  contracts  for  various  locations  in  the  City 
of  Boston,  totaling  $3,971,682. 

Plans  and  specifications  for  twenty-five  contracts 
for  reconstruction  and/or  street  lighting,  totaling 
$8,645,067.00. 

To  further  the  revitalization  effort  in  Downtown 
Crossing  the  responsibility  of  design  and  specifications  for 
Phase  11  was  assumed  by  this  section.  The  design,  plans, 
and  specifications  for  this  project  were  complete  in  ten 
weeks  with  construction  commencing  on  June  1st.  This 
represented  one  of  the  largest  and  most  complex  projects 
undertaken  by  this  section  and  was  completed  well 
within  the  tight  time-frame  established  to  meet  a summer 
construction  schedule. 

Design  and  specifications  were  commenced  on  the 
largest  capital  improvement  program  ever  developed,  the 
$21. 5-million  FY80  program. 
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The  following  is  a breakdown  of  the  FY79  work. 


Budget  — 
LPW  — . 


CDBG- 
CIP  — . . 


. . Highwav 

$1,914,000 

Sidewalks 

$1,078,000 

. . Highwav 

$976,442. . . 

. . . .2.04 

miles 

Sidewalk 

X 

Lights 

$209,531 . . . 

. . . .0.68 

miles 

$346,228. . . 

. . . .0.77 

miles 

. . Highwav 

$2,787,902. . . 

. . . .3.56 

miles 

Sidewalks 

$2,266,905. . . 

. .11.17 

miles 

Lights 

$3,037,741.  . . 

. . . .9.42 

miles 

. . $12,616,749 

Total 


Length 

District  Type  Ad.  B.O,  Bid  Encumbrance  in  Feet  Fund 

Boxden  Street,  Dorchester  315 

Gladeside  A\  enue.  Dorchester  Hgwy  7/24  8/7  $149,845  $157,337  1,790  LPW 


Public  Works  Department 
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West  Third  Street.  South  Boston  Sdwlks  8/21  8/31  $786,690  $826,025  3,120  CIP 

West  Fifth  Street.  South  Boston  1,565 

West  Seventh  Street.  South  Boston  2,460 

11,495  = 2.18  miles 


Length 

District  Type  Ad.  B.O.  Bid  Encumbrance  in  Feet  Fund 

Adams  Street.  Roxburx  280 
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SURVEY  SECTION 

The  Survey  Section  under  the  direction  of  an  associate 
civil  engineer  performed  the  following  types  of  work  in 
the  twelve  months  between  July  1,  1977  and  June  30, 
1978: 

The  making  of  field  engineering  surveys, 
measurements,  calculations,  sketches,  and  other  related 
information  needed  in  connection  with: 

a.  the  making  of  plans  and  surveys  relating  to  the  pre- 
servation of  maintenance  of  street  line  location  records; 

b.  the  making  of  surveys,  plans,  estimates,  and  reports 
relating  to  the  laying  out  widening,  construction,  and  de- 
signs of  public  highways; 

c.  staking  out  lines  and  grades  for  the  construction  of 
highways,  sewerage,  etc.; 

d.  the  making  of  property  surveys  of  land  to  be  ac- 
quired by  the  City  of  Boston  by  eminent  domain; 

e.  the  making  of  topographic  surveys  in  connection 
with  the  construction  of  various  municipal  buildings; 

f . the  making  of  plans  and  surveys  of  city-owned  land 
for  purposes  of  interdepartmental  transfer  or  for  sale  to 
the  public; 

g.  the  making  of  engineering  surveys  and  plans  re- 
quired by  other  city  departments;  and 

h.  furnishing  street  locations  and  related  engineering 
information  to  the  public  and  furnishing  of  surveys  and 
engineering  data  in  matters  of  concern  to  the  City  of 
Boston  as  required  or  related  to  activities  under  the  juris- 
diction of  other  municipal,  state,  federal,  and  private 
agencies  or  authorities,  including  services  of  consultants 
or  contractors  engaged  by  these  agencies  or  authorities. 

During  the  past  ten  years  the  number  of  new  layouts 
(changing  the  status  of  these  private  ways  to  public  ways) 
has  become  minimal.  This  is  partially  due  to  the  fact  that 
most  of  the  vacant  lots  throughout  the  entire  city  have 
been  built  upon  and  therefore  the  need  for  newly  con- 
structed streets  is  not  great. 

The  following  projects  were  accomplished  during  the 
above- referenced  twelve-month  period. 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET  - DISTRICT  IN  FEET 

K Street,  South  Boston 1,200 

Sea  View  Avenue,  East  Boston 750 

Bennington  Street,  East  Boston 750 

Central  Square,  East  Boston  1,500 

Glen  Road,  West  Roxbury 575 

Maire  Street,  Dorchester  300 

Cornwall  Street,  West  Roxbury 330 

Temple  Place,  Boston  Proper 500 

Kenton  Road,  West  Roxbur\- 850 

Hillock  Street,  West  Roxbury 550 

Warner  Street,  Dorchester 825 

Hudson  Street,  Boston  Proper 300 

Hyde  Park  Avenue,  West  Roxbury 500 

Southbourne  Road,  West  Roxbury  225 

Crown  Street,  Hyde  Park 200 

Roseglen  Road,  Hyde  Park 225 

Danbury  Road,  Hyde  Park 350 

Rosemary  Street,  West  Roxburs  525 

Olmstead  Street,  West  Roxbury 560 

Fairfield  Street,  Boston  Proper  1.334 

Garrison  Street,  Boston  Proper  225 

Belvidere  Street,  Boston  Proper 768 

Blagden  Street,  Boston  Proper 550 

Trinity  Place,  Boston  Proper 350 

Linvale  Terrace,  Dorchester 450 

Caspar  Street,  West  Roxbur\ 550 

Wade  Street,  Brighton 675 

Charlesview  Street,  Brighton 325 

Millet  Street,  Dorchester  2,550 

Royce  Road,  Brighton  400 

Commercial  Street,  Boston  Proper  500 

Canal  Street,  Boston  Proper 900 

Brookdale  Street,  West  Roxbury 800 

Charles  Street,  Boston  Proper  500 

Fruit  Street,  Boston  Proper  500 

West  Street,  Charlestown 300 

Grove  Street,  West  Roxbury 1 .500 

Anderson  Street,  Boston  Proper 800 

Garden  Street,  Boston  Proper  850 

Gold  Street,  South  Boston  550 

East  Fourth  Street,  South  Boston 1,100 

Emerson  Street,  South  Boston 1,200 

East  Broadway,  South  Boston 1,100 

I Street,  South  Boston 2,700 

Frankfort  Street,  East  Boston 350 

Saratoga  Street,  East  Boston  600 

Ford  Street,  East  Boston 500 

Breed  Street,  East  Boston 750 

Bromfield  Street,  Boston  Proper 550 

Kenrick  Street,  Brighton  1,500 

Dorchester  Avenue,  Dorchester 2.800 

West  Eighth  Street,  South  Boston 1,600 

George  Street,  Roxbury  850 

Ramsey  Street,  Dorchester 450 

Shetland  Street,  Roxbury 600 

Neponset  Avenue,  Dorchester 4,000 

Radcliffe  Road,  Hyde  Park 1 ,300 

Orleans  Street,  East  Boston  600 

Cantebury  Street,  West  Roxbury 200 

Fermoy  Heights  Avenue,  West  Roxbur>’ 350 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET  — DISTRICT  IN  FEET 

We\  bosset  Street,  Hyde  Park 700 

Mariposa  Street,  Hyde  Park 1,500 

Kennebec  Street,  Dorchester 800 

Radcliffe  Street,  Dorchester 1,000 

Westville  Street,  Dorchester 1,200 

Vesta  Road,  Dorchester 600 

Withington  Street,  Dorchester 650 

Caldwell  Street,  Charlestown 600 

Beech  Clen  Street,  Roxbury 1,200 

Charter  Street,  Boston  Proper 1,300 

Haverford  Street,  West  Roxbury 900 

Hancock  Street,  Dorchester 3,100 

Juniper  Street,  Roxbury 1,100 

Bod  well  Street,  Dorchester  600 

Davern  Avenue,  Dorchester 400 

Boylston  Street,  Jamaica  Plain 4,100 

Burnside  Street,  West  Roxbury  550 

White  Street,  East  Boston 2,100 

Albano  Street,  West  Roxbury 500 

West  Street,  Boston  Proper 500 

Wainwright  Street,  Dorchester 800 

Bushnell  Street,  Dorchester 1,500 

Marcella  Street,  Roxbury 3,000 

Florida  Street,  Dorchester 600 

Waldeck  Street,  Dorchester 1,000 

Woodglen  Road,  Hyde  Park 700 

Gannett  Street,  Roxbury  450 

Bloomington  Street,  Dorchester  200 

Newport  Street,  Dorchester 650 

Glen  Street,  Dorchester 400 

Howes  Street,  Dorchester 600 

Whenham  Street,  Jamaica  Plain 700 

Eldon  Street,  Dorchester 700 

Penfield  Street,  West  Roxbury 600 

Saunders  Street,  Brighton 800 

Copeland  Street,  Roxbury 1,100 

Clifford  Street,  Roxbury 1 , 150 

Denny  Street,  Dorchester 400 

Thornley  Street,  Dorchester 750 

Granville  Street,  Dorchester  800 

Dustin  Street,  Brighton  1,550 

Charlesview  Street,  Brighton 400 

Haynes  Street,  East  Boston 610 

Washington  Street,  Brighton 1,800 

Bolton  Street,  South  Boston 3,200 

Silver  Street,  South  Boston 1,700 

Maverick  Square,  East  Boston 1,000 

Marion  Street,  East  Boston 1,600 

Washington  Street,  West  Roxbury 480 

Brookside  Street,  West  Roxbury 1,150 

Minton  Street,  West  Roxbury 420 

Salem  Street,  Boston  Proper 1,800 

Kenrick  Street,  Brighton  1,000 

Gannett  Street,  Roxbury  450 

Wilbur  Street,  Dorchester 330 

Fort  Avenue,  Roxbury 1,400 

Tileston  Street,  Boston  Proper 575 

Wiggin  Street,  Boston  Proper 100 

Unity  Street,  Boston  Proper 320 

Sheafe  Street,  Boston  Proper 450 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Dorchester  Avenue,  Dorchester 2,600 

Summer  Street,  West  Roxbury 650 

Fermoy  Heights  Avenue,  Dorchester 400 

Brunswick  Street,  Roxbury 450 

Intervale  Street,  Roxbury ,550 

Nonquit  Street,  Dorchester  500 

West  Sixth  Street,  South  Boston  1,525 

Astoria  Street,  Dorchester  950 

Page  Street,  Dorchester  400 

Hillsboro  Street,  Dorchester 880 

Faywood  Avenue,  East  Boston 2,000 

Eustis  Street,  Roxbury  1,500 

Ashford  Street,  Brighton  1,200 

Atherton  Street,  Roxbury 1,500 

Maybury  Street,  Roxbury 1,000 

Creston  Street,  Roxbury 750 

Creston  Park,  Roxbury 400 

Adams  Street,  Dorchester 3,000 

Snowhill  Street,  Boston  Proper  1,000 

Hull  Street,  Boston  Proper 600 

Knapp  Street,  Boston  Proper 500 

Oxford  Street,  Boston  Proper 400 

Pine  Street,  Boston  Proper 1500 

Clifton  Street,  Dorchester  1,500 

Rosemont  Street,  Hyde  Park  900 

Pompeii  Street,  Roxbury  900 

Buckman  Street,  Roxbury  800 

Woolson  Street,  Dorchester 1,500 

Bloomington  Street,  Dorchester  700 

Neillian  Crescent,  West  Roxbury 1,300 

Harrison  Avenue,  Boston  Proper 900 

Esmond  Street,  Dorchester 900 

Congreve  Street,  West  Roxbury 1 ,500 

North  Anderson  Street,  Boston  Proper  500 

Alley  No.  437,  Boston  Proper 800 

Princeton  Street,  East  Boston 1,500 

Grafton  Street,  Dorchester 700 

Jerome  Street,  Dorchester  500 

Woodward  Park  Street,  Dorchester 900 

Tam  worth  Street,  Boston  Proper 400 

Howard  Street,  Roxbury  3,500 

Dunreath  Street,  Roxbury 600 

Roxbury  Street,  Roxbury 1,500 

Gardner  Street,  Roxbury 600 

Dunboy  Street,  Brighton 800 

Riverdale  Street,  Brighton 600 

Ballou  Avenue,  Brighton 2,200 

Bellvista  Road,  Brighton  400 

Ashfield  Street,  West  Roxbury 1,300 

Blenford  Road,  Brighton 400 

Rumford  Road,  West  Roxbury 200 

Chiswick  Road,  Brighton 800 

Bellflower  Street,  Dorchester 700 

Glenmont  Road,  Brighton 1,300 

Ashmont  Park,  Dorchester 300 

Hanover  Street,  Boston  Proper 1,200 

Miner  Street,  Boston  Proper 600 

Hemman  Street,  West  Roxbury 1,100 

Brayton  Road,  Brighton 2,000 

Sherwood  Street,  West  Roxbury 2,500 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Holman  Street,  Brighton 300 

Rugg  Road,  Brighton 500 

Melville  Avenue,  Dorchester 2,700 

Winthrop  Street,  East  Boston 400 

Parker  Hill  Avenue,  Roxbury 2,600 

Bourneside  Street,  Dorchester 900 

Nonantum  Street,  Brighton 2,000 

Westwood  Street,  Dorchester 700 

Sachem  Street,  Roxbury 1,500 

Mark  Street,  Roxbury 100 

Westchester  Road,  West  Roxbury 500 

Melvinside  Terrace,  Dorchester 400 

Abbot  Street,  Dorchester 900 

Grandview  Street,  West  Roxbury 800 

B Street,  South  Boston  2,000 

Fiske  Terrace,  Brighton 2,00 

Hopedale  Street,  Brighton 300 

Bowdoin  Park,  Dorchester 250 

Downer  Avenue,  Dorchester 650 

Dorset  Street,  Dorchester 650 

Granger  Street,  Dorchester 700 

Independence  Drive,  West  Roxbury 900 

Westbourne  Street,  West  Roxbury 400 

Wren  Street,  West  Roxbury 1,200 

Glide  Street,  Dorchester 400 

McKone  Street,  Dorchester 800 

Maxwell  Street,  Dorchester 600 

Carlos  Street,  Dorchester 500 

Elko  Street,  Brighton 500 

Donnybrook  Road,  Brighton 500 

Hooker  Street,  Brighton 700 

Arden  Street,  Brighton 700 

Amboy  Street,  Brighton  200 

Kinross  Road,  Brighton 600 

Colliston  Road,  Brighton 600 

Addison  Street,  East  Boston 1,100 

Marion  Street,  East  Boston 1,000 

Caroline  Avenue,  West  Roxbury 1,000 

Winship  Street,  Brighton 1,200 

Cleveland  Place,  Boston  Proper 250 

Margaret  Street,  Boston  Proper 400 

Bray  Street,  Roxbury 300 

Highland  Park  Avenue,  Roxbury 525 

Rowell  Street,  Dorchester  600 

Devon  Street,  Dorchester 600 

East  Fifth  Street,  South  Boston  1,800 

Willowwood  Street,  Dorchester  600 

Kilmarnock  Street,  Boston  Proper 250 

Half  Moon  Street,  Dorchester  450 

Tonawanda  Street,  Dorchester 1,600 

Normandy  Street,  Dorchester 750 

Ashley  Street,  East  Boston 1,500 

Annunciation  Road,  Roxbury 1,250 

Chipman  Street,  Dorchester  850 

Moultrie  Street,  Dorchester 1,500 

Wayland  Street,  Dorchester 1,800 

East  Sex;ond  Street,  South  Boston 5,600 

Geneva  Avenue,  Dorchester 6,600 

Dorchester  Avenue,  Dorchester 7,000 

La wley  Street,  Dorchester 1,050 

Redfield  Street,  Dorchester 500 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Walnut  Court,  Dorchester 500 

Church  Street,  West  Roxbury  1,000 

Water  Street,  Dorchester 700 

Hosmer  Street,  Dorchester 1,200 

Joy  Street,  Boston  Proper 600 

Clancy  Road,  Dorchester 800 

Buswell  Street,  Brighton 450 

Colliston  Road,  Brighton 330 

Cedar  Street,  Dorchester 620 

K Street,  South  Boston 1,600 

M Street,  South  Boston 1,700 

Knowlton  Street,  South  Boston 1,100 

Gates  Street,  South  Boston 1,100 

Woodhaven  Street,  Dorchester 800 

Jacob  Street,  Dorchester 800 

Geneva  Avenue,  Dorchester 5,000 

Dorchester  Avenue,  Dorchester 2,000 

Glenway  Street,  Dorchester 1,600 

Garth  Road,  West  Roxbury 250 

Martin  Street,  West  Roxbury 750 

Parker  Hill  Avenue,  Roxbury 1,000 

Prospect  Avenue,  West  Roxbury 950 

Rowe  Street,  West  Roxbury  1,200 

River  Street,  Hyde  Park 1,350 

Woolson  Street,  Dorchester 500 

Harrison  Avenue,  Boston  Proper 900 

M Street,  South  Boston 900 

Catherine  Street,  West  Roxbury  1,100 

Anson  Street,  West  Roxbury 900 

Hall  Street,  West  Roxbury 1,200 

Marmion  Street,  West  Roxbury 1,200 

Commonwealth  Avenue,  Boston  Proper 3,000 

Zellar  Street,  West  Roxbury •. 800 

Sunset  Hill  Road,  West  Roxbury 800 

Telegraph  Street,  South  Boston 1,200 

Mercer  Street,  South  Boston 1,100 

Thomas  Park,  South  Boston 2,100 

Ophir  Street,  West  Roxbury 800 

Goldsmith  Street,  West  Roxbury 500 

Eastland  Road,  West  Roxbury 1,500 

Buswell  Street,  Boston  Proper 500 

Marlborough  Street,  Roxbury 800 

Idaho  Street,  Dorchester  1,500 

Hecla  Street,  Dorchester 900 

Kingsley  Street,  Brighton 500 

Appian  Way,  Brighton 500 

Raymond  Street,  Brighton 200 

Rena  Street,  Brighton 600 

Allston  Street,  Brighton 1,100 

Congreve  Street,  West  Roxbury 1,100 

Sunderland  Street,  Roxbury 350 

Kennebec  Street,  Hyde  Park  850 

Ruskindale  Road,  Hyde  Park 1,000 

Walden  Street,  Roxbury 1,150 

Heath  Street,  Roxbury 1,800 

Robin  Hood  Street,  Dorchester 850 

St  Lukes  Road,  Brighton 500 

Neillian  Crescent,  West  Roxbury 600 
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POINTS  OF  CONSTRUCTION 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Emelia  Terrace,  West  Roxbnry 200 

Spring\  ale  Avenue,  West  Roxbury  200 

Fessenden  Street,  Dorchester 700 

Duke  Street,  Dorchester 600 

Keenan  Road,  Brighton 300 

Ryan  Road,  Brighton 300 

Marie  Street,  Dorchester  300 

Toledo  Terrace,  Dorchester 200 

Dorchester  Avenue,  Dorchester 5,280 

Charlesview  Street,  Brighton 370 

Brayton  Road,  Brighton 1,280 

Gladeside  Avenue,  Dorchester 1,960 

Boynton  Street,  West  Roxbury 890 

Alvan  Terrace,  Dorchester 250 

Jerome  Street,  Dorchester  600 

Church  Street,  Dorchester 800 

Mayfield  Street,  Dorchester 1,200 

Bennington  Street,  East  Boston 1,000 

Raven  Street,  Dorchester 600 

Belfort  Street,  Dorchester 800 

Buttonwood  Street,  Dorchester 1,200 

Pomfret  Street,  West  Roxbury 900 

Adanac  Terrace,  Dorchester 400 

Webster  Street,  East  Boston 1,800 

Trapelo  Street,  Brighton  1,200 

Fairbanks  Street,  Brighton 900 

B Street,  South  Boston  100 

West  Broadway,  South  Boston 1,200 

West  Seventh  Street,  South  Boston  800 

West  Third  Street,  South  Boston 850 

Glenhill  Road,  Dorchester 800 

West  Fifth  Street,  South  Boston 600 

Frontage  Road,  South  Boston  600 

Allston  Street,  Brighton 800 

Riverdale  Street,  Brighton 700 

Brookdale  Street,  West  Roxbury 750 

Prospect  Avenue,  West  Roxbury 900 

Hunnewell  Avenue,  Brighton  1,300 

Sunset  Hill  Road,  West  Roxbury 500 

Glenburnie  Street,  West  Roxbury 850 

Westchester  Road,  West  Roxbury 1,850 

Howard  Avenue,  Dorchester 2,700 

Roxbury  Street,  Roxbury 400 

Summer  Street,  West  Roxbury 650 

Clarence  Street,  Roxbury 700 

Sewall  Street,  Roxbury 350 

Haverford  Street,  West  Roxbury 900 

Edge  Hill  Street,  Roxbury  700 

Penfield  Street,  West  Roxbury 1,050 

Pontiac  Street,  Roxbury 1,000 

Weld  Hill  Street,  West  Roxbury 1 ,000 

Huron  Circle,  Dorchester 1,050 

Nightingale  Street,  Dorchester  1,000 

Norwell  Street,  Dorchester 800 

West  Newton  Street,  Boston  Proper 500 
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MARKING  LINE  AND/OR  GRADE 

LENGTH 

STREET  — DISTRICT  IN  FEET 

Morris  Street,  East  Boston 600 

Dartmouth  Street,  Boston  Proper 400 

Deerfield  Street,  Boston  Proper 400 

V\  ilmot  Street,  West  Roxbury 500 

Blue  Hill  Avenue,  Dorchester 2,200 

Washington  Street,  Boston  Proper 1,000 

Calumet  Street,  Roxbury 500 

City  Square,  Charlestown 500 

West  Street,  Boston  Prop>er 600 

Spring  Lane,  Boston  Proper 300 

Commercial  Street,  Boston  Proper 500 

Canal  Street,  Boston  Proper 900 

Charles  Street,  Boston  Proper  500 

Freeport  Street,  Dorchester 100 

C Street,  South  Boston 275 

Washington  Street,  West  Roxburx 150 

Neponset  Avenue,  Dorchester 600 

Baker  Avenue,  Dorchester 500 

Wilmot  Street,  West  Roxburx  400 

Temple  Street,  Boston  Proper  500 

West  Street,  Boston  Proper 500 

.Albemarle  Street,  Boston  Proper 300 


SURVEYS  FOR  SPECIFIC  REPAIRS 

LENGTH 

STREET  - DISTRICT  IN  FEET 

Blue  Hill  venue.  Dorchester 2,200 

Blue  Hill  Avenue,  Dorchester 300 

Culbert  Street,  Dorchester 100 

Woodhaven  Street,  Dorchester 150 

Blue  Hill  Avenue,  Dorchester 200 

Charles  Street,  Boston  Proper  1,400 

City  Square,  Charlestown 500 

Clinton  Street,  Boston  Proper  400 


SURVEY  AND  PLAN  OF  LAND  FOR  RECORDING 
AT  REGISTRY  OF  DEEDS 

NAME  DISTRICT 

Surx  ey  for  Fire  Engine  House  No.  9 East  Boston 

Richmond  Street  Survey  for  Taking Boston  Proper 

Survey  for  Old  Fire  Station  at  Dudley  and  W'inslow  Streets Roxburx- 

Oliver  Holden  Schoool Charlestown 

Roxburx  High  School Roxbury 

Phillis  Wheatley  School Roxbury 

Perkins  School Boston  Proper 

Gavin  School South  Boston 

Congress  Street  at  Farnsworth  Street South  Boston 

Pleasant  Street Dorchester 

Warren  Street  at  Quincy  Street Roxburx' 

James  Garfield  School Brighton 

Belle  Avenue W'est  Roxburv' 

Boston  Latin  Academy Dorchester 

Rockford  Street Roxbur>- 

Shirley  Street  Roxbur>- 

Russett  Road W'est  Roxburx- 
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PLAN  AND  PROFILE  FOR  LAYING  OUT  AND  WIDENING 

LENGTH 

STREET— DISTRICT  IN  FEET 

Washington  Street,  Boston  Proper 1,400 

Austin  Street,  Hyde  Park 300 

Sherrin  Street,  Hyde  Park 400 

Windham  Road,  Hyde  Park 2,200 

Worrell  Street,  Dorchester 1,000 

Prairie  Street,  Dorchester 1,200 

Gove  Street,  East  Boston  400 

Allen  Street,  Hyde  Park 200 

Albano  Street,  West  Roxbury 500 

New  Haven  Street,  West  Roxbury 1,100 

Summit  Street,  Hyde  Park 175 

Tennis  Road,  Dorchester 500 

Keenan  Road,  Brighton 300 

Ryan  Road,  Brighton 300 

Wilmot  Street,  West  Roxbury 400 

Baker  Avenue,  Dorchester 500 

Barstow  Street,  Brighton 200 

Platt  Street,  Brighton 300 

Woodville  Street,  Roxbury 400 

Wingate  Road,  Hyde  Park 500 

Westminster  Street,  Hyde  Park 700 

Savannah  Avenue,  Dorchester 2,200 

Miner  Street,  Boston  Proper 600 

Sewall  Street,  Roxbury 350 

Barstow  Street,  Brighton 200 

Platt  Road,  Brighton 300 

Woodville  Park,  Roxbury 400 

Westm.inster  Street,  Hyde  Park 500 


32 


City  Document  No.  18 


ENGINEERING  REPORTS 


STREET  - DISTRICT 
Melville  Avenue,  Dorchester 
Harvest  Street,  Dorchester 
Blackwell  Street,  Dorchester 
Bowman  Street,  Dorchester 
McLcllan  Street,  Dorchester 
Norwell  Street,  Dorchester 
Harvard  Street,  Dorchester 
Kingsdale  Street,  Dorchester 
Bradshaw  Street,  Dorchester 
Moreland  Street,  Roxhury 
Waverly  Street,  Roxbury 
VV'ait  Street,  Roxbury 
Withington  Street,  Roxbury 
Fairfax  Street,  Dorchester 
Wales  Street,  Dorchester 
West  Sixth  Street,  South  Boston 
Old  Harbor  Street,  South  Boston 
George  Street,  Roxbury 
Ramsey  Street,  Dorchester 
Ashley  Street,  East  Boston 
Standish  Street,  Roxbury 
East  Fifth  Street,  South  Boston 
Hyde  Park  Avenue,  West  Roxbury 
Southbourne  Road,  West  Roxburv 
Goldsmith  Street.  West  Roxbury 
Empire  Street,  Brighton 
Allston  Street,  Brighton 
Charlesview  Street,  Brighton 
Fairfield  Street,  Boston  Proper 
Kilmarnock  Street,  Roxburv 
Leston  Street,  Dorchester 

Anderson  Street,  Boston  Proper 
Marginal  Street,  East  Boston 
Conway  Street,  Dorchester 
Garth  Road,  West  Roxbury 
Linden  Street,  Brighton 
Reedsdale  Road,  Brighton 
Dracut  Street.  Dorchester 
Adams  Street,  Dorchester 
Sudan  Street,  Dorchester 
Norfolk  Street,  Dorchester 
Breed  Street,  East  Boston 
Tremont  Street,  Boston  Proper 
Norfolk  Avenue.  Boston  Proper 
Addison  Street,  Dorchester 
Brayton  Road,  Brighton 
Old  Harbor  Street,  South  Boston 
Grimes  Street.  South  Boston 
Foodmart  Road,  South  Boston 
Heilman  Street,  Brighton 
Centre  Street,  West  Roxbury 
Norfolk  Street,  Roxbury 
Grandview  Street,  West  Roxbury 
Zeller  Street.  West  Roxburv’ 

Sunset  Avenue,  West  Roxburv' 
Riv'er  Street,  Hyde  Park 
Heel  a Street,  Dorchester 
Greenmount  Street,  Dorchester 


STREET  — DISTRICT 
Hosmer  Street,  Dorchester 
Kennebec  Street,  Dorchester 
Woolson  Street,  Dorchester 
Radcliffe  Street,  H\de  Park 
Bellevue  Street,  West  Roxburv 
Cornell  Street,  West  Roxbury 
Rosemont  Street,  Hyde  Park 
Danbury  Road,  Hyde  Park 
Crown  Street,  Hyde  Park 
Westbourne  Street,  West  Roxbury 
Emmonsdale  Road,  West  Roxbury 
Albemarle  Street,  Roxbury 
Fellows  Street,  Roxbury 
St.  Lukes  Road.  Brighton 
Parklawn  Road,  West  Roxbury 
Olmstead  Street,  West  Roxbury 
Heath  Street,  Roxbury 
Weldon  Street.  Roxbury 
Annunciation  Road,  Roxbury 
Chipman  Street,  Dorchester 
Jacob  Street,  Dorchester 
Marie  Street,  Dorchester 
Half  Moon  Street,  Dorchester 
Wayland  Street,  Dorchester 
Frederika  Street,  Dorche.ster 
Normandy  Street,  Dorchester 
Tonawanda  Street,  Dorchester 
Moultrie  Street.  Dorchester 
Gavland  Street,  Dorchester 
Mercer  Street,  South  Boston 
Public  Alley  No.  427.  Bo.ston  Proper 
Public  Alley  No.  439,  Boston  Proper 
Commercial  Street,  Boston  Proper 
Gavlord  Street,  Dorche.ster 
Browning  Avenue,  Dorehester 
Caspar  Street,  West  Roxbury 
Gardner  Street,  Brighton 
Esmond  Street,  Dorche.ster 
Sumner  Street,  East  Bo.ston 
Sydney  Street,  Dorchester 
Lawley  Street,  Dorche.ster 
Euclid  Street,  Dorche.ster 
Border  Street,  East  Boston 
Christopher  Street,  Dorchester 
Decatur  Street,  East  Boston 
Ashford  Street,  Brighton 
Juniper  Street,  Roxbury 
Woodrow  Avenue,  Dorchester 
Widett  Circle,  South  Bo.ston 
Arlington  Street,  Char!e.stown 
Lorenzo  Street,  Dorchester 
Magazine  Street,  Roxburv' 
Westchester  Road,  VV^est  Roxbury 
Beechland  Street,  West  Roxbury 
Adams  Street,  Dorchester 
H\'de  Park  Avenue,  Hyde  Park 
Neponset  Avenue,  Dorche.ster 
Geneva  Avenue,  Dorchester 
Olney  Street,  Dorchester 


Various  .street  inspections  all  districts  throughout 
entire  city,  120  miles 
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INSPECTION  OF 

West  St  root 
Rroinfiold  Stroot 
W'intor  Stroot 
Washinyton  Strc'ot 
Toinplo  Placo 
Summor  Stroot 


AREAWAYS  — BOSTON  PROPER 

Knoolaiid  Stroot 
Kingston  Strc'ot 
Harrison  A\omio 
Lincoln  Stroot 
South  Stroot 
I'ranklin  Stroi't 


SANITARY  DIVISION 

The  following  is  a report  of  the  activities  and  ac- 
complishments of  the  Sanitary  Division  (Solid  Waste 
Control)  during  the  period  July  1,  1978,  to  June  30,  1979. 


Administrative  Section 

Administration 

The  Administrative  Section  supervises  and  oversees  the 
various  functions  and  operations  of  the  division;  the 
preparation  of  all  contracts;  the  processing  of  payments; 
the  processing  of  reports;  correspondence;  and  com- 
plaints (complaints  were  written,  telephoned  and  in  per- 
son); the  compilation  of  inspectors’  reports  and  daily 
reports  on  the  collection  section  and  various  disposal  sites 
performances;  investigating  and  processing  applications 
for  permits  for  the  transportation  of  refuse;  the  prepara- 
tion of  the  budget;  and  the  supervision  of  the  Snow 
Emergency  Center. 

Edward  J.  Rosebach,  superintendent  of  the  Sanitary 
Division  retired  on  April  7,  1979.  Mr.  Rosebach’s  employ- 
ment started  with  the  city  in  1944,  when  he  was  ap- 
pointed as  a laborer  in  the  Public  Works  Department. 
Mr.  Rosebach  rose  through  the  ranks  in  the  labor  service 
to  the  position  of  superintendent,  the  position  he  held 
upon  his  retirement.  He  was  a conscientious  and  diligent 
worker  and  his  vast  experience  from  his  years  of  service  in 
this  divistion  was  a great  asset  to  the  Public  Works 
Department. 


Collection  Section 

Refuse  Collection  Contracts 

The  city  exercised  its  first  renewal  option  in  accordance 
with  Article  11  of  the  publicly  advertised  refuse  collection 
contracts  which  provided  for  the  renewal  of  the  contracts 
effective  July  1,  1978.  All  eleven  district  contracts  for  col- 
lecting and  removing  refuse  were  renewed  with  the  pre- 
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sent  contractors.  The  total  expenditure  for  the  twelve- 
month  period  of  this  report  for  said  contracts  amounted 
to  $5,164,962.  A total  of  224,074  tons  of  household  refuse 
was  collected  during  the  year. 

Lot  Cleaning 

The  lot-cleaning  program  is  an  undertaking  that  has 
been  in  operation  since  1967.  It  is  an  important  program 
in  the  activities  of  the  division.  It  is  responsible  for  the 
cleaning  of  some  of  the  vacant  lots  throughout  the  city. 
All  littered  vacant  lots  in  the  city  under  the  jurisdiction  of 
this  division,  were  cleaned  at  least  once,  and  some  more 
often,  during  the  year  for  a total  of  1,168  lots.  Approx- 
imately 3,428  tons  of  debris  were  removed  from  these  lots 
during  the  period  of  this  report. 

Alley  Cleaning 

The  alley-cleaning  program  undertaken  by  this  divi- 
sion in  the  South  End  and  lo  wer  Roxbury  district  is  a con- 
tinuing operation  during  the  year.  It  is  our  responsibility 
for  keeping  the  littering  of  these  alleys  within  reasonable 
bounds,  paying  particular  attention  to  the  heads  of  the 
alleys.  Approximately  3,300  tons  of  debris  and  refuse 
were  removed  from  the  alleys  during  the  year. 

Litter  Baskets 

To  assist  in  the  constant  effort  to  prevent  littering  in 
the  business  sections  of  the  city,  there  are  898  pole-type 
litter  baskets  located  throughout  the  city  principally 
where  there  are  heavy  accumulations  of  pedestrian  litter. 
This  year,  200  heavy-constructed  pole,  plastic  litter 
baskets  were  purchased  and  placed  throughout  the  city  to 
supplement  the  metal  pole  baskets  that  have  been  used  in 
the  past.  These  baskets  are  maintained  by  the  division 
and  emptied  on  a daily  schedule  by  the  litter  basket  crew. 
There  are  approximately  302,  sidewalk,  concrete  litter 
containers,  which  are  owned  and  maintained  by  a 
private  company,  with  the  approval  of  the  Public  Works 
Department.  They  are  placed  on  location  by  said  com- 
pany with  an  agreement  that  these  sidewalk  containers 
will  be  emptied  by  the  Sanitary  Division  litter  basket 
crew.  These  sidewalk  containers  are  located  on  the  daily 
routes  covered  by  this  crew. 
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Market  Cleaning 

The  division  provides,  as  a special  service,  two,  packer- 
type  trucks  on  Fridays  and  Saturdays  of  each  week,  ser- 
vicing push  cart  peddlers  and  storekeepers  in  the  market 
area  on  Blackstone  Street,  Boston.  This  service  is  unique 
in  the  sense  that  the  entire  Blackstone  Street  is  occupied 
by  the  so-called  push  cart  peddlers  who  are  not  per- 
manently on  location  as  a store  would  be.  Agreement  has 
been  reached  with  this  department  and  the  peddlers 
association  that  the  trucks  would  be  provided  and  they 
(the  association  members)  would  load  their  own  debris 
into  the  trucks.  This  is  to  prevent  an  enormous  amount  of 
debris  which  would  be  left  to  be  cleaned  up.  A total  of 
approximately  1,234  tons  of  refuse  was  disposed  of  during 
the  twelve  months  of  this  report  at  a cost  of  $19,747.00. 
Abandoned  Vehicles 

The  division  removes  abandoned,  junk  vehicles  from 
the  public  ways,  streets,  and  lots  within  the  city.  These 
vehicles  are  first  processed  by  the  Police  Department  and 
then  reports  are  forwarded  to  this  division  for  removal. 

This  division  publicly  advertised  for  a contract  for 
removing  abandoned,  junk  vehicles  which  resulted  in  a 
contract  being  awarded  to  the  bidder  which  calls  for  a 
payment  to  the  city  of  $32.75  per  vehicle.  A total  of  sixty- 
four  abandoned  vehicles  were  removed  from  the  streets  at 
an  income  of  $2,096  to  the  city. 

Clean-up  Campaign 

The  annual  spring  Clean-up  Campaign  was  conducted 
during  April  and  May  of  1979.  Tons  of  debris  (placed  on 
the  sidewalk  by  residents  conducting  basement,  attic, 
and  backyard  cleanouts)  were  removed  by  the  refuse  col- 
lection contractors  and  division  forces.  Also  community 
groups,  working  through  their  local  Little  City  Halls  and 
Office  of  Public  Service,  used  104  containers,  25  cubic 
yards  in  size,  supplied  by  this  division  to  assist  in  their  ef- 
forts to  clean  up  their  neighborhoods.  The  providing  and 
servicing  of  these  containers  was  done  under  contract  as  a 
result  of  public  bidding  by  SCA  Disposal  Services  of  New 
England,  Inc.,  low  bidder,  at  a cost  of  $7,793.76. 
Gardner  Street  Sanitary  Landfill 

The  phasing  out  of  the  disposal  site  has  progressed  this 
year.  A survey  by  Sasaki  Associates  is  being  conducted  to 
determine  the  use  of  the  land  upon  the  completion  of 
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utilizing  this  area  as  a landfill.  A total  of  131,337  tons  of 
refuse  was  received  and  disposed  of  at  the  landfill.  In 
keeping  with  state  health  codes  for  proper  cover  on  a 
landfill,  170,335  tons  of  cover  material  was  used  over  the 
previous  twelve  months. 

Outside  Disposal  Sites 

Contracts  for  “Disposal  of  Refuse  from  Various 
Districts  of  Boston”  were  awarded  as  a result  of  the  city 
exercising  its  option  for  renewal,  in  accordance  with  Arti- 
cle 19,  of  said  contracts  for  eight  of  eleven  districts  of 
Boston.  These  one-year  contracts  have  an  option  renewal 
for  a third  year.  Contracts  were  awarded  to  five  firms  for 
the  use  of  disposal  sites,  which  are  all  located  outside  the 
City  of  Boston,  the  work  commencing  on  July  1,  1978,  for 
a twelve-month  period.  The  total  expenditure  for  the 
disposal  contracts  was  $2,367,  773;  a total  of  172,889  tons 
of  refuse  was  disposed  of  under  these  contracts. 

Snow  Removal 

The  Snow  Emergency  Center  located  in  Room  113,  City 
Hall,  completed  its  seventeenth  year  of  operation.  This 
year,  however,  was  a quiet  one  for  the  center.  Although  a 
severely  cold  winter  was  experienced,  there  was  no  storm 
of  any  snow  accumulation  that  warranted  the  opening  of 
the  center.  The  center  is  operated  under  the  supervision 
of  Joseph  P.  Sances,  administrative  assistant  of  this  divi- 
sion, as  director.  The  Sanitary  Division  as  well  as  other 
divisions  of  the  department,  supply  personnel  who  are 
the  nucleus  of  the  operation  of  the  center.  Also,  represen- 
tatives from  the  Traffic  and  Parking,  Police,  Fire,  Office 
of  Public  Service  are  assigned  to  the  center  along  with 
MBTA,  Gas,  Edison,  and  Telephone  representatives  and 
all  other  city  departments  are  in  constant  communication 
with  the  center  ready  to  give  their  assistance  when  and 
where  needed.  The  emergency  center  is  prepared  to  go 
into  operation  at  a moment’s  notice  for  any  type  of  situa- 
tion. 
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TABLE  5 

PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS 
July  1,  1978  — June  30,  1979 

Amount 

District  Contractor  Paid 

lA  Charlestown  Banfield  & Associates,  Inc $150,620 

IB  Boston  Proper  Charles  Lee  Disposal  Co.,  Inc 699,002 

2 Jamaica  Plain  United  Contracting  Co.,  Inc.  of  Boston 396,378 

3 Dorchester 

North  SCA  Disposal  Services  of  New  England,  Inc 579,988 

4 Brighton  Banfield  & Associates,  Inc 564,080 

5 South  Boston  SCA  Disposal  Services  of  New  England,  Inc 277,235 

6 West  Roxbury  SCA  Disposal  Services  of  New  England,  Inc 478,504 

7 Dorchester 

South  M & C Division  of  Browning-Ferris  Industries,  Inc.  . 671,785 

8 Hyde  Park  Omega  Systems,  Inc 363,101 

9 East  Boston  SCA  Disposal  Services  of  New  England,  Inc 319,000 

10  Roxbury  Dooley  Brothers  Division  of  Browning-Ferris  . 

Industries,  Inc 665,268 

Total  $5,164,962 

TABLE  6 

PAYMENTS  TO  REFUSE  DISPOSAL  CONTRACTORS 
July  1,  1978  — June  30,  1979 

Refuse  Energy  Systems  Co.,  100  Salem  Turnpike,  Saugus,  Mass. 

District  lA  — Charlestown,  6,510.7  tons  at  $15.40  a ton  = $100,265 
District  4 — Brighton,  22,952.4  tons  at  $15.40  a ton  = $353,466 
District  9 — East  Boston,  15,107.6  tons  at  $14.70  a ton  = $222,081 
Total  tons  = 44,570.7 
Total  monies  = $675,812 

SCA  Disposal  Services  of  New  England,  Inc.,  320  Charger  Street,  Revere,  Mass.  Disposal 
Site  located  in  Cambridge 

District  3 — Dorchester  North,  27,012.9  tons  at  $16  a ton  = $432,207 
District  5 — South  Boston,  11,566.9  tons  at  $16  a ton  = $185,071 
Pushcart,  Blackstone  Street  1,234.2  tons  at  $16  a ton  = $19,747 
Total  tons  = 39,814 
Total  monies  = $637,024 

East  Bridgewater  Associates,  234  Thatcher  Street,  East  Bridgewater,  Mass. 

District  IB  — Boston  Proper,  28,455.9  tons  at  $11.75  a ton  = $334,357 

M & C Division  of  Browning  = Ferris  Industries,  Inc.,  42  Nightingale  Avenue,  Quincy, 
Mass.  Disposal  site  located  in  Plainville 
District  7 — Dorchester  South,  29,725.8  tons  at  $12  a ton  = $356,710 

Dooley  Brothers,  Division  of  Browning  = Ferris  Industries,  Inc.,  170  Market  Street, 
Brighton,  Mass.  Disposal  site  located  in  Plainville 
District  10  — Roxbury,  30,322  tons,  at  $12  a ton  = $363,870 
Total  tons  = 172,889 
Total  monies  = $2,367,773 

TABLE  7 

PAYMENTS  FOR  COVER  MATERIAL  AT 
GARDNER  STREET  SANITARY  LANDFILL 

West  Roxburv  Crushed  Stone  Co.,  July  1,  1978,  to  June  30,  1979 
170,335.7  tons  at  $3.39  a ton  = $577,438 

PAYMENTS  RECEIVED  FOR  REMOVAL  OF 
ABANDONED  AUTOMOBILES 

Dave’s  Auto  Service,  July  1,  1978,  to  June  30,  1979 
64  cars  at  $32.75  a car  = $2,096 
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TABLE  8 

EXPENDITURES 

Payments  to  refuse  collection  contractors $5,164,962 

Payments  for  cover  material  for  Gardner  Street 

Landfill 577,438 

Payments  for  disposal  of  refuse  from  various  dis- 
tricts of  Boston 2,367,773 

Total  collection  and  disposal  expenditures $8, 110,173 

Payroll  Totals: 

Administrative  and  General  Services $42,938 

Gollection  Section  984,544 

Gardner  Street  Landfill 131,397 

Overtime  Payrolls 154,701 

Total  Payrolls $1,313,580 

Repairing  and  refinishing  pole  litter  baskets $4,830 

Landfill  operation  costs  (other  than  labor  and  cover 

material)  (includes  rental  of  equipment)  25,721 

Supplies  and  materials  (other) 22,326 

Rental  of  refuse  containers  and  other  costs  for  community 

cleanup 7,794 

Miscellaneous  (advertising,  engineering,  services,  travel 

reimbursement,  etc.) 1,871  02  542 

Grand  Total  Expenditures $9,486,295 


TABLE  9 

COLLECTION  AND  DISPOSAL  COSTS 

Refuse  Collection 

224,074  tons,  $24,90  a ton 


Collection  contracts $5,164,962 

Supervision 414,428 

Miscellaneous  expenditures 2,229 

$5,581,619 


Refuse  Disposal 
Outside  Sites 

Refuse  Energy  Sy.stems  Co.  contract $15.40  a ton 

14.70  a ton 

SCA  Disposal  Services  of  New  England,  Inc.  contract  16.00  a ton 

Ea.st  Bridgewater  Associates  contract 11.75  a ton 

M & C Division  of  Browning-Ferris  Ind.,  Inc.  con- 
tract   12.00  a ton 

Dooley  Brothers  Division  of  Browning-Ferris  Ind., 

Inc.  contract 12.00  a ton 


$131,397 

577,438 

25,721 


Sanitary  Landfill 

131,337  tons,  $5.59  a ton 

Payroll 

Cover  material  — gravel 

Landfill  operation  co.st  (rental  of  heavy  ecpupment  . . 


$734,556 
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HIGHWAY  DIVISION 

The  activities  of  the  various  sections  of  the  Highway 
Division  from  July  1,  1978,  to  June  30,  1979  were  as 
follows: 


Construction  Section 
(Including  Lighting) 

Supervised  the  construction  and  reconstruction  of  147 
streets  and  the  installation  of  street  lighting  by  contract  in 
thirty  streets  for  a total  cost  of  $7,799,461.39. 

Maintenance  Section 

Supervised  the  following:  one  contract  for  repairs  to 
roadways  in  all  areas  of  the  city,  amounting  to 
$150,000.00;  ten  contracts  for  repairs  to  sidewalks  in  all 
areas  of  the  city,  amounting  to  $1,279,683;  and  twelve 
contracts  for  asphalt  resurfacing  in  all  areas  of  the  city, 
amounting  to  $2,111,404. 

The  ten  district  yards  performed  sidewalk  and  road- 
way repairs,  street  cleaning,  snow  removal,  plowing  and 
sanding  operations,  and  supervised  the  work  performed 
under  ten,  street-cleaning  contracts  for  an  amount  of 
$484,416. 


Clerical  Section 

Prepared  all  estimates  for  payment  for  street  construc- 
tion and  reconstruction  work,  roadway  and  sidewalk 
repairs,  and  all  estimates  and  bills  relating  to  snow- 
removal  work;  processed  all  correspondence  relating  to 
Highway  Division  matters,  prepared  various  types  of 
contracts,  processed  all  street-cleaning  estimates  for  pay- 
ment; processed  all  complaints  received  by  telephone,  let- 
ter, and  personal  visits  by  abutters  and  residents  pertain- 
ing to  sidewalk,  roadway,  street  cleaning,  bridge  defects, 
and  snow-removal  problems;  maintained  files  and 
records  of  all  Highway  Division  activities. 

Lighting  Section 

This  section  ordered  the  installation  of  three, 

7.000- lumen,  mercury  vapor  lamps;  forty-four, 

11.000- lumen,  mercury  vapor  lamps;  twenty-six. 
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20.000- lumen,  mercury  vapor  lamps;  fifteen, 

35.000- lumen,  mercury  vapor  lamps;  and  two, 

45.000- lumen,  mercury  vapor  lamps.  A total  of  1,443 
city-owned  electric  street  lamps  were  installed  in  the 
various  districts  of  the  city. 

Snow  Removal 

During  1978-1979  snow  removal  operations  contractors 
were  hired  seven  times  to  supplement  city  equipment. 
The  city  equipment  was  used  thirteen  times  during 
1978-1979  for  plowing  and/or  salting.  The  total  amount 
expended  for  snow  removal  work  for  the  1978-1979 
season  by  the  Public  Works  Department  was  $2,061,110. 


TABLE  10 

Summary  of  cost  of  contract  construction,  reconstruc- 
tion and  street  lighting  work  performed  in  High- 
way Division  for  July  1,  1978,  to  June  30,  1979, 
and  street  reconstruction  work  awarded  in 
1978-1979  to  be  completed  in  1979-1980. 


“393”  Streets  constructed  during  1978-1979  $ 219.627  00 

Streets  reconstructed  during  1978-1979 5.775,127  01 

Street  reconstruction  awarded  in  1978-1979  to  he 

completed  in  1979-1980  3.764.168  78 

Street  lighting  contracts  completed  during  1978-1979  1.804,707  38 


Total $11,563,630  17 


STREETS  CONSTRUCTED  IN  1978-1979 


Street 

Limits 

Contract 

Amount 

Cedar  Lane  Way 
Emelia  Terrace 
Michael  Road 
Springv  ale  Avenue 

Pinckney  Street  to  dead  end 
Willow  Street  to  dead  end 

Rushmore  Street  to  approximately  210  feet  westerl\ 
Ceorgetow  ne  Drive  to  Eensmere  Road 

$ 219.627 

Total 

$ 219.627 

STREETS  RECONSTRUCTED  IN  1978-1979 

Street 

Limits 

C'onlract 

Amount 

Burnett  Street 
Canterbury  Street 
Lawndale  Terrace 
Stairway 

Washington  Street 

Washington  Street  to  Washington  Street 
Cliffmont  Street  to  100  feet  west  of  Pinedale  Road 

Lawndale  Terrace  to  Amor\  Street 

At  Rockingham  Avenue 

$191,138  20 
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Blake  Street 
Maple  Street 
Safford  Street 
VVachusett  Street 
Williams  Avenue 

Putnam  Street 
Webster  Street 

Babcock  Street 
Bellvista  Road 
Boulevard  Terrace 
Brainerd  Road 
Chiswick  Road 
Commonwealth  Terrace 
Cummings  Road 
Cushman  Road 
Egremont  Road 
Feneno  Terrace 
Griggs  Street 
Justin  Road 
Lothian  Road 
Park  Vale  Avenue 
Pratt  Street 
St.  Lukes  Road 
Vinal  Street 
Waldo  Terrace 
Wallingford  Road 
Waverly  Street 

Adanac  Terrace 
Charles  Street 
Draper  Street 
Hamilton  Street 
Mt.  Ida  Road 
Pierce  Avenue 
Robinson  Street 

Forbes  Street 
Greenle\-  Place 
May  Street 
Perkins  Street 
Pond  Street 
Spring  Park  Avenue 
Wyman  Street 
American  Legion 
Highway 
A Street 
East  Broadway 
Church  Street 
Warner  Street 
Providence  Street 

Centre  Street 


Basile  Street 
Bourndale  Road 
Burroughs  Street 
Colgate  Road 
Cornwall  Street 
Fawndale  Road 
Firth  Road 
Hadwin  Way 


River  Street  to  Greenfield  Road 

Riser  Street  to  Walnut  Street 

Huntington  Avenue  to  Metropolitan  Avenue 


River  Street  to  640  feet  southeasterly 

Highland  Street  to  Truman  Highway 339,926  86 

White  Street  to  Bremen  Street 

Sumner  Street  to  beyond  Orleans  Street 335,895  04 


Commonwealth  Avenue  to  Coolidge  Road 

Allston  Street  to  Brookline  Avenue 

Allston  Street  to  Commonwealth  Avenue 

Kelton  Street  to  Harvard  Avenue 

Chestnut  Hill  Avenue  to  beyond  Chiswick  Terrace 

Allston  Street  to  Commonwealth  Avenue 

Corey  Road  to  Commonwealth  Avenue 

Dustin  Street  to  Glencoe  Street 

Washington  Street  to  Cummings  Road 

Brainerd  Road  to  Brookline  Line 

Commonwealth  Avenue  to  Brainerd  Road 

Bigelow  Street  to  Atkins  Street 

Strathmore  Road  to  ChLswick  Road 

Brighton  Avenue  to  Glenville  Avenue 

Linden  Street  to  Wadsworth  Street 

Commonwealth  Avenue  to  Brighton  Avenue 

Woodstock  Avenue  to  Allston  Street 

Washington  Street  to  Henshaw  Street 

Commonwealth  Avenue  to  across  Leamington  Road 

Market  Street  to  Portsmouth  Street 140,000  00 

Ashmont  Street  to  end 
Dorchester  Avenue  to  Ditson  Street 
Bowdoin  Street  to  Arcadia  Street 
Homes  Avenue  to  Bowdoin  Street 
Bowdoin  Street  to  Robinson  Street 
Adams  Street  to  Plain  Street 

Adams  Street  to  Draper  Street 609,342  76 

Centre  Street  to  Chestnut  Avenue 
Green  Street  to  dead  end 
Centre  Street  to  Pond  Street 
Jamaicaway  to  Day  Street 
Centre  Street  to  Jamaicaway 
Centre  Street  to  Chestnut  Avenue 

Centre  Street  to  Lamartine  Street 485,643  60 

At  Hyde  Park  Avenue 

At  West  Fifth  Street  and  Dorchester  Avenue 
At  L Street 
At  Weld  Street 

At  Glenway  Street  and  Harvard  Street 


At  St.  James  Avenue,  Arlington  Street  and  Park  Square $254,714  72 

Spring  and  Temple  Streets  to  Greaton  Road  in  the  vicinity  of 

the  rotary  at  the  West  Roxbury  Parkway 858,000  00 


Washington  Street  to  Lindall  Street 
Wachusett  Street  to  Bourne  Street 
Centre  Street  to  Jamaicaway 
Washington  Street  to  railroad 
Brookside  Avenue  to  Amory  Street 
Washington  Street  to  dead  end 
Washington  Street  to  Florence  Street 
Hyde  Park  Avenue  to  Harding  Road 
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Kenton  Road 
Lee  Hill  Road 
Lesher  Street 
Mahler  Road 
Moraine  Street 
Mosgrove  Avenue 
Mt.  Hope  Street 
Murray  Hill  Road 
Orchardhill  Road 
Rodman  Street 
St.  Joseph  Street 
Washington  Street 
Central  Avenue 
Dana  Avenue 
Greenbrook  Road 
Greenfield  Road 
Hollingsworth  Street 
Lockwood  Street 
Metropolitan  Avenue 
Rector  Road 
Rosewood  Street 
Rugby  Road 
Seminole  Street 
Thatcher  Street 
Winthrop  Street 


Washington  Street  to  dead  end 

South  Street  to  dead  end 

Washington  Street  to  South  Street 

Washington  Street  to  railroad 

Centre  Street  to  Jamaicaway 

Washington  Street  to  South  Street 

Hyde  Park  Avenue  to  American  Legion  Highway 

Washington  Street  to  Florence  Street 

Morton  Street  to  Lennoco  Road 

Wachusett  Street  to  Patten  Street 

South  Street  to  Woodman  Street 

Tower  Street  to  80  feet  south  of  Morton  Street 

Webster  Street  to  River  Street 

Hyde  Park  Avenue  to  Folsom  Street 

Austin  Street  to  Chestnut  Street 

Cummins  Highway  to  railroad 

Cummins  Highway  to  across  Caton  Street 

Metropolitan  Avenue  to  Huntington  Avenue 

Greenwood  Square  to  River  Street 

River  Street  to  Hollingsworth  Street 

Cummins  Highway  to  Rector  Road 

Cummins  Highway  to  Greenfield  Road 

Cummins  Highway  to  Wood  Avenue 

Hyde  Park  Avenue  to  northwest  of  Bradlee  Street 

Harvard  Avenue  to  River  Street 


Cass  Street 
Granfield  Avenue 
Monponset  Street 
Pomfret  Street 
Gorman  Street 
Courtland  Road 
Deering  Road 
Fabyan  Street 
Fairway  Street 
Fremont  Street 
Goodale  Road 
Greendale  Road 
Gilmer  Street 
Havelock  Street 
Hazleton  Street 
Hiawatha  Road 
Itasca  Street 
Landor  Street 
Lorna  Road 
Lucerne  Street 
Outlook  Road 
Ormond  Street 
Paxton  Street 
Pine  Ridge  Road 
Regis  Road 
Richmond  Street 
Boynton  Street 
Edge  Hill  Street 
Germania  Street 
Haverford  Street 
Bunker  Hill  Street 
Parmenter  Street 
Penfield  Street 
Prescott  Street 


Centre  Street  to  Powell  Street 
Washington  Street  to  Fawndale  Road 
River  Street  to  end 

Corey  Street  to  Maple  Street  

Cummins  Highway  to  Hallowell  Street 

Harvard  Street  to  Morton  Street 

Harvard  Street  to  Blue  Hill  Avenue 

Blue  Hill  Avenue  to  Harvard  Street 

Blue  Hill  Avenue  to  Cummins  Highway 

Babson  Street  to  River  Street 

Wellington  Hill  Street  to  Blue  Hill  Avenue 

Wellington  Hill  Street  to  Courtland  Road 

Wellington  Hill  Street  to  Westmore  Road 

Blue  Hill  Avenue  to  Morton  Street 

Harvard  Street  to  Blue  Hill  Avenue 

Fottler  Road  to  Blue  Hill  Avenue 

Almont  Street  to  Monterey  Avenue 

Blue  Hill  Avenue  to  Leston  Street 

Morton  Street  to  Lena  Terrace 

Stratton  Street  to  Blue  Hill  Avenue 

Hillsboro  Road  to  Ormond  Street 

Wellington  Hill  Street  to  Wellington  Hill  Street 

Blue  Hill  Avenue  to  Harvard  Street 

Gallivan  Boulevard  to  Morton  Street 

Blue  Hill  Avenue  to  Cummins  Highway 

Washington  Street  to  Dorchester  Avenue 

South  Street  to  Call  Street 

Gay  Head  Street  to  Round  Hill  Street 

Haverford  Street  to  Boylston  Street 

Cornwall  Street  to  Germania  Street 

Marion  Street  to  Lowney  Way 

Salem  Street  to  Hanover  Street 

Belgrade  Avenue  to  Birch  Street 

East  Eagle  Street  to  Bremen  Street 


Dimock  Street 
Eustis  Street 
Monadnock  Street 
St.  Botolph  Street 
Stow  Road 


Columbus  Avenue  to  Washington  Street 
Washington  Street  to  Dearborn  Street 
Dudley  Street  to  Bird  Street 
Massachusetts  Avenue  to  West  Newton  Street 
Tiverton  Road  to  end 


200,550  48 


160,722  64 


$326,234  48 


141,525  00 


233,430  50 


355,479  88 


Public  Works  Department 


43 


Calumet  Street 
Delle  Avenue 
Eldora  Street 
Shepherd  Avenue 

Hillside  Street  to  Huntington  Avenue 

Parker  Street  to  end 

Sunset  Street  to  Hillside  Street 

Huntington  Avenue  to  160  feet  southerly 

$241,843  08 

Boyden  Street 
Gladside  Avenue 

Callender  Street  to  Woodrow  Avenue 

River  Street  to  dead  end 

157,337  25 

Folsom  Street 
Gayland  Street 
Jerome  Street 
Leyland  Street 
Woodward  Park 

Robin  Hood  Street  to  Dudley  Street 
West  Cottage  Street  to  Judson  Street 
Everett  Street  to  Hancock  Street 
East  Cottage  Street  to  Burgess  Street 

Folsom  Street  to  Howard  Avenue 

334,001  33 

Day  Street 
Tower  Street 
Weld  Hill  Street 
Woodlawn  Street 

Bynner  Street  to  Kenney  Street 
Hyde  Park  Avenue  to  end 
Hyde  Park  Ax'enue  to  end 

Hyde  Park  Avenue  to  end 

218,144  33 

Blackwell  Street 
Bowman  Street 
Ely  Road 
Huron  Circle 

Newponset  Avenue  to  Bowman  Street 
Chickatawbut  Street  to  Blackwell  Street 
Frederika  Street  to  Kenmare  Road 

Gallivan  Boulevard  to  Gallivan  Boulevard  

$191,196  86 

Total 

$5,775,127  01 

AWARDED  IN  1978-1979  TO  BE  COMPLETED  IN  1979-1980 

Street 

Limits 

Contract 

Amount 

B Street 

West  Broadway 
West  Third  Street 
West  Fifth  Street 
West  Seventh  Street 

West  Seventh  Street  to  West  First  Street 
Dorchester  Avenue  to  D Street 
Dorchester  Street  to  B Street 
Dorchester  Street  to  D Street 

Dorchester  Street  to  B Street 

$826,024  50 

Morris  Street 
Princeton  Street 

Putnam  Street  to  Marion  Street 

Meridian  Street  to  Eagle  Street 

396,719  40 

Antrim  Street 
Blenford  Road 
Fairbanks  Street 
Hewlett  Street 
Marion  Street 
Myles  Standish  Road 
Nonantum  Street 
Seymour  Street 
Trapelo  Street 

Bennington  Street  to  Ashley  Street 
Colborne  Road  to  Priscilla  Road 
Washington  Street  to  Faneuil  Street 
Centre  Street  to  Walter  Street 
Princeton  Street  to  Saratoga  Street 
La  Grange  Street  to  St.  Theresa  Road 
Washington  Street  to  Newton  Boundary  Line 
Brown  Avenue  to  Canterbury  Street 

Glenmont  Street  to  Lake  Street 

416,423  70 

Copeland  Street 
Iroquois  Street 
Tupelo  Street 
Woodward  Avenue 
Faunce  Road 
Nightingale  Street 
Norwell  Street 
West  Newton  Street 

Moreland  Street  to  Warren  Street 
Calumet  Street  to  Sachem  Street 
Savin  Street  to  Quincy  Street 
Dudley  Street  to  George  Street 
Fremont  Street  to  Merola  Park 
Wales  Street  to  Bernard  Street 
Washington  Street  to  Carmen  Street 

Public  Alley  No.  403  to  railroad  bridge 

199,596  93 

Lane  Park 
Manton  Terrace 

Foster  Street  westerly 

Brainerd  Road  to  Brookline  Line 

129,684  50 
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Abbot  Street 
Alvan  Terrace 
Clarence  Street 
Glenhill  Road 
Sachem  Street 
Sewell  Street 

Blue  Hill  Avenue  to  Harvard  Street 

Sumner  Street  to  dead  end 

Dudle\’  Street  to  George  Street 

Tiverton  Street  to  end 

Parker  Hill  Avenue  to  Hillside  Street 

Tremont  Street  to  Delle  Avenue 

255,559  15 

Allston  Street 
Dunboy  Street 
Kilsyth  Road 
Kilsyth  Terrace 
Riverdale  Street 
Wolcott  Square 

Summit  Avenue  to  Vinal  Street 
Bigelow  Street  to  Perthshire  Road 
Lanark  Road  to  Brookline  Boundary  Line 
Killsyth  Road  to  end 
Western  Avenue  to  Raymond  Street 

Intersection  of  Hyde  Park  Avenue  and  Prescott  Street 

181,538  50 

Bromfield  Street 
Temple  Place 
Washington  Street 
West  Street 

Washington  Street  to  Tremont  Street 
Washington  Street  to  Tremont  Street 
West  Street  to  Milk  Street 

Washington  Street  to  Tremont  Street 

. ..  1,358,622  10 

Total 

. . . $3,764,168  78 

TABLE  11 

STREET  LIGHTING  CONTRACTS  DURING  1978-1979 

Street 

Limits 

Contract 

Amount 

Blue  Hill  Avenue 
Babson  Street 
Norfolk  Street 

Norfolk  Street  to  Walk  Hill  Street 
Norfolk  Street  to  Blue  Hill  Avenue 

Blue  Hill  Avenue  to  40  feet  west  of  Mildred  Avenue 

$91,893  56 

Cooper  Street 
Endicott  Street 
Frankfort  Street 
Lewis  Street 
North  Bennet  Street 
North  Harvard  Street 

North  Washington  Street  to  Salem  Street 
Keany  Square  to  Cross  Street 
Porter  Street  to  Maverick  Street 
Moon  Street  to  Commercial  Street 
Hanover  Street  to  Salem  Street 

Cambridge  Street  to  Western  Avenue 

364,822  24 

Duke  Street 
Evelyn  Street 
Fessenden  Street 
Hancock  Street 
Peacedale  Road 
Whitman  Street 

Wellington  Hill  Street  to  Ormond  Street 
Blue  Hill  Avenue  to  Norfolk  Street 
Blue  Hill  Avenue  to  Norfolk  Street 
Columbia  Road  to  Dorchester  Avenue 
Norfolk  Street  to  dead  end 

Norfolk  Street  to  dead  end 

362,132  40 

Boylston  Street 
Commonwealth  Avenue 

Park  Drive  to  Park  Drive 

Hereford  Street  to  Charlesgate  East 

209,530  65 

Adams  Street 
Clifford  Street 
Forest  Street 
Langdon  Street 
Shirley  Street 
Fenwood  Road 
Pontiac  Street 

Forest  Street  to  Dudley  Street 

Blue  Hill  Avenue  to  Warren  Street 

Mt.  Pleasant  Avenue  to  Mt.  Pleasant  Avenue 

Dudley  Street  to  George  Street 

Dudley  Street  to  Clifton  Street 

Huntington  Avenue  to  Vining  Street 

Hillside  Street  to  Tremont  Street 

302,116  50 

Bernard  Street 
Glenway  Street 
Harlem  Street 
Harvard  Street 
Kingsdale  Street 
McLellan  Street 

Harvard  Street  to  Talbot  Avenue 
Harvard  Street  to  Bradshaw  Street 
Greenwood  Street  to  Glenway  Street 
Norwell  Street  to  Blue  Hill  Avenue 
Wales  Street  to  Bernard  Street 

Blue  Hill  Avenue  to  Bradshaw  Street 

474,212  03 

Total 


$ 1,804,707  38 
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TABLE  12 

PATCHING  CONTRACTS  JULY  1,  1978  TO  JUNE  30,  1979 
AWARDED  IN  1977-1978  AND  COMPLETED  IN  1978-1979 

Repairs  to  sidewalks  in  Area  1 John  Mahoney  Co $ 115,569  00 

Repairs  to  sidewalks  in  Area  2 John  Mahoney  Co 148,859  00 

Repairs  to  sidewalks  in  Area  3 L.A.L.  Const.  Co 140,294  00 

Repairs  to  Roadways  in  all  areas  Bay  Corp 150,000  00 

Asphalt  resurfacing  in  Area  1 Ashland-Warren 191,000  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 191,000  00 

Asphalt  resurfacing  in  Area  3 Hot  Top  Pavements 191,000  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Products 281,210  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 314,516  25 

Asphalt  resurfacing  in  Area  3 Hot  Top  Pavements 259,710  00 

Asphalt  resurfacing  in  various 

locations  in  East  Boston  Trimount  Bituminous  Products 71,544  00 

AWARDED  IN  1975-1976  AND  COMPLETED  IN  1978-1979 
Repairs  to  sidewalks  in 

Area  1 and  2 V.  Scardino  $ 236,520  00 

AWARDED  IN  1977-1978  AND  COMPLETED  IN  1978-1979 

Asphalt  resurfacing  in  Area  1 Bay  Corp $ 93,674  00 

Asphalt  resurfacing  in  Area  2 Bay  Corp 79,550  00 

Asphalt  resurfacing  in  Area  3 Bay  Corp 79,550  00 

AWARDED  IN  1978-1979  TO  BE  COMPLETED  IN  1979-1980 

Repairs  to  sidewalks  in  Area  1 D.  Cicconi $ 126,000  00 

Repairs  to  sidewalks  in  Area  2 DeRoma  & Bevilaqua 227,627  75 

Repairs  to  sidewalks  in  Area  3 D.  Cicconi 151,000  00 

Repairs  to  roadways  in  all  areas  Bay  Corp 201,000  00 

Repairs  to  roadways  in  all  areas  Bay  Corp 224,800  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Products 200,000  00 

AWARDED  IN  1979-1980  TO  BE  COMPLETED  IN  1979-1980 

Repairs  to  sidewalks  in  Area  1 Massachusetts  Const.  Co.  Inc $ 87,219  00 

Sidewalk  patching  in  Area  1 D.  Cicconi 49,749  00 

Repairs  to  sidewalks  in  Area  2 D.  Cicconi 262,889  00 

Sidewalk  patching  in  Area  2 D.  Cicconi 47,491  00 

Repairs  to  sidewalks  in  Area  3 D.  Cicconi 143,789  00 

Sidewalk  patching  in  Area  3 D.  Cicconi 47,304  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 189,060  00 

Asphalt  resurfacing  in  Area  3 Hot  Top  Pavements 169,800  00 
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TABLE  13 

PATCHING  QUANTITIES  FOR  JULY  1,  1978  TO  JUNE  30,  1979 
SIDEWALKS 


Edgestone  reset 

Artificial  stone  sidewalks 
Artificial  stone  driveways 

Boxes  reset 

Sign  posts  reset  

Parking  meters  reset  .... 


3,294  linear  feet 
249,317  square  feet 
16,651  square  feet 
19  each 
17  each 
27  each 


ROADWAY 

Roadway  patching 47,000  square  feet 

Adjacent  patching 122  tons 

Castings  reset 100  each 


ASPHALT  OVERLAY 

Pavement  removed 

Bituminous  concrete  top 

Bituminous  concrete  base 

Reset 


2,635  square  yards 
64,557  tons 
325  tons 
2,284 


Bridge  Maintenance  Work  Performed 
FROM  July  1,  1978,  to  June  30,  1979 

Various  repairs  to  the  operating  machinery,  structures, 
gates,  fenders,  fences,  navigation  lights,  draw  houses, 
electrical  mechanisms,  sidewalks,  and  decks  and  also 
cleaning  and  painting  on  the  following  drawbridges: 
Alford  Street  over  Mystic  River 
Chelsea  Street  over  Chelsea  River 
L Street  over  Reserved  Channel 
McArdle  Drawbridge  over  Chelsea  River 
Northern  Avenue  over  Fort  Point  Channel 

Repairs  to  structures,  decks,  rails,  approaches,  fences, 
barriers,  and  lights  were  made  to  the  following  bridges: 

Braddock  Park,  Butler  Street,  Charlestown  High 
Bridge,  Cummins  Highway,  Durham  Street,  Reservation 
Road  over  Mother  Brook,  Rutherford  Avenue,  Rutland 
Street  Footbridge,  Fairmount  Avenue,  Grove  Street  and 
Grove  Street  Stairs,  Jones  Avenue  Footbridge,  Massachu- 
setts Avenue,  North  Mead  Street  Stairs,  Summer  Street 
over  Fort  Point  Channel,  Toll  Gate  Way,  Walworth 
Street,  West  Roxbury. 
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Expenditures  on  Inland  Bridges  During 
July  1,  1978,  to  June  30,  1979 

Labor  Materials  Supplies  Total 

$52,706.00  $9,480.00  $292.20  $62,478.20 

The  above  figures  represent  total  cost  of  maintenance 
on  the  inland  bridges,  using  our  department  yard 
employees,  materials,  and  supplies. 


WATERBORNE  TRAFFIC  THROUGH  THE  DRAWBRIDGES 
From  July  1,  1978,  to  June  30,  1979 
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Total 

Openings 

(N  lO  lO  05  CO 
C<l  CO  O CN  OO 
co_^  r-  in  05 
CO  CN 

8,604 

Cargoes 

Cd  UO  CO  lO  CM 
05  — < tT  CM  lO 
CO  CO 

1,830 

Total 

Vessels 

'-H  lo  r-  CM 

CM  CO  CO  CO  m 
05  TT  CO_^  0_ 
C5C  Co" 

16,869 

All 

Others 

in  CO  — CM 

CM  CO  CM  t- 

(M  — 1 CO 

1,158 

j Pleasure 
Crafts 

CO  CO  CO  CM  CO 
CO  CM  CO 

r-  CM 

CO 

o 

Barges 

1,745 

37 

1,072 

128 

2,982 

Sd 

3 

H 

5,688 

97 

4,459 

186 

10,430 

Steamers 

517 

663 

o 

OO 

BRIDGES 

Andrew  P.  McArdle 

Alford  Street 

Summer  Street  (L  Street) 

Chelsea  Street 

Northern  Avenue 

Totals 

in 

u 

pa 

< 

H 


Total 

$181,232  68 
58,915  14 
75,781  10 
132,156  58 
229,147  79 
4,449  96 
1,161  80 
5,214  30 

$688,159  35 

Utilities 

Electric 

$1,965  42 
1,990  75 
511  93 
1,378  91 
4,822  09 
25  96 

$10,695  06 

Gas 

$712  06 
1,001  82 
1,006  24 

$2,720  12 

! 

Supplies  I 

O O O O O 1 1 1 

CSC  Tf  in  oc  1 1 1 

co-iomt- 
CO  T}>  CO 

$292  20 

Materials 

$629  00 
225  10 
1,556  30 
427  20 
5,240  10 
434  00 
341  80 
627  30 

$9,480  80 

Mechanics' 
Wages  and 
Overtime 

$6,075  00 
3,645  00 
10,452  00 
3,768  00 
19,369  00 
3,990  00 
820  00 
4,587  00 

$52,706  00 

Drawtenders' 

Overtime 

$25,840  26 
7,124  58 
6,019  50 
14,623  23 
31,004  81 

$84,612  38 

Drawtenders' 

Salaries 

$146,756  20 
45,174  95 
56,199  15 
110,887  50 
168,633  99 

$527,652  79 

BRIDGE 

Andrew  P.  McArdle 

Alford  Street 

Summer  Street  (L  Street) 

Chelsea  Street  

Northern  Avenue 

Congress  Street  

Summer  Street  (O.F.P.C.)  

Broadway  Bridge 

Totals  
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TABLE  16 

WORK  DONE  BY  CONTRACT  FROM  JULY  1,  1978,  TO  JUNE  30,  1979 


Item  Quantity 

Trees  removed,  4"  to  12" 6 each 

Trees  removed,  12"  to  24"  11  each 

Trees  removed,  over  24" 23  each 

Stumps  removed 68  each 

Earth  excavation 35,971  cubic  yards 

Service  excavation 317  cubic  yards 

Rock  excavation  262  cubic  yards 

Base  removed  16,934  square  yards 

Pavement  removed 25,503  square  yards 

Bank  Gravel  43,198  tons 

Crushed  Stone 2,460  tons 

Trench  rock  excavation  241  cubic  yards 

New  straight  edgestone 17,889  linear  feet 

New  circular  edgestone 3,537  linear  feet 

New  two-foot  corners 416  each 

Existing  edgestone  reset  71,773  linear  feet 

Existing  edgestone  relocated  3,077  linear  feet 

New  straight  gutter  mouths 38  each 

New  circular  gutter  mouths 16  each 

Concrete  base 3,052  cubic  yards 

Artificial  stone  sidewalks 927,244  square  feet 

Artificial  stone  driveways 204,138  square  feet 

Loam 461  cubic  yards 

Bituminous  concrete  base  roadway 5,572  tons 

Bituminous  concrete  binder 8,113  tons 

Bituminous  concrete  top 17,170  tons 

Bituminous  concrete  sidewalk  binder 248  tons 

Bituminous  concrete  sidewalk  top 662  tons 

Existing  covers  reset 1,279  each 

New  catch  basins  built 10  each 

New  drop  inlets  built  18  each 

Catch  basins  converted 16  each 

Catch  basins  remodelled 89  each 

Sign  posts  set 405  each 

Stone  bounds 145  each 

Minor  drain 385  linear  feet 

Slant  connections  1 each 

Six-inch  hydrant  pipe  laid  18  linear  feet 

Hydrant  gates 5 each 

Hydrants  relocated 7 each 

Two-inch  conduit  installed  6,392  linear  feet 

Three-inch  conduit  installed  22,638  linear  feet 

Pull  boxes  installed 489  each 

Pull  boxes  installed  (shallow) 10  each 

Subbases  installed 618  each 

Subbases  installed  (shallow) 57  each 

Control  cabinets  installed 26  each 

Saw  cut  in  roadway  16,873  linear  feet 

Police  duty  detail  5,663  hours 

Police  sergeant  duty  detail 28  hours 

Traffic  signals 2 each 

Chain  link  fence r 190  linear  feet 

Guard  rail 175  linear  feet 

E frames  and  grates 10  each 

Berm  037  linear  feet 

Twelve-inch  reinforced  concrete  pipe 57  linear  feet 

Cate  box  adjusted 23  each 

Oment  concrete  base 266  scitiare  yards 

Bituminous  concrete  top 792  tons 

Pavement  trimming 1 ,957  linear  feet 
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Granite  edgestone  straight 257  linear  feet 

Granite  edgestone  curved 251  linear  feet 

Edgestone  removed  and  reset 648  linear  feet 

Goncrete  sidewalk 1 , 1 23  square  yards 

Pedestrian  ramps 276  square  yards 

Three-inch  electrical  conduit 3,179  linear  feet 

Three-inch  electrical  conduit  double 228  linear  feet 

Handholes,  8-inch  x 23-inch 16  each 

Handholes,  12-inch  x 24-inch 3 each 

Regulatory  route  marker 275  square  feet 

Sign  support  and  marker 44  each 

Pavement  arrows  230  square  feet 

Grosswalk  and  stop  lines 1,614  square  feet 

Four-inch  white  lines 2,507  linear  feet 

Four-inch  yellow  lines 2,599  linear  feet 

Traffic  signs  removed  and  reset 7 each 

Traffic  signs  removed  and  stacked 1 each 

Fire  alarm  box  removed  and  set 2 each 

Police  detail 886  hours 

Guttermouth  circular 4 each 

Granite  transition  straight 110  linear  feet 

Granite  transition  curved 14  linear  feet. 

Painting 2,160  square  feet 

Hand  rail 13  linear  feet 

Edgestone  hauled 282  linear  feet 

Traffic  light  bases  installed  5 each 

Utility  trench 8,174  cubic  yards 

Drain  installed  1,463  linear  feet 

New  .six-foot  corners 1,480  each 

Parking  meters  iastalled 21  each 

Two-inch  P.V.C.  conduit 5,976  linear  feet 

Three-inch  P.V.C.  conduit 12,343  linear  feet 

Ramp  returns  6 each 

Edgestone  removed  and  stored 255  linear  feet 

One  course  brick  sidewalk 9,558  square  yards 

Brick  paving 10,300  square  yards 

Granite  block  955  square  yards 

Repair  concrete 230  square  yards 

Norway  maple  trees 39  each 

Sugar  maple  trees 34  each 

White  ash  trees 28  each 

Green  ash  trees 35  each 

Little  leaf  trees  9 each 

Drop  inlets  reset  16  each 

Concrete  bench 4 each 


The  following  items  were  used  on  the  City  of  Boston  contract  for 
traffic  operations  improvements  and  are  items  used  in  the 
Commonwealth  of  Massachusetts  specifications. 


Eartli  excavation 215  cubic  yards 

Cla.ss  A rock  excavation  17  cubic  yards 

Gravel  borrow 185  cubic  yards 

F’ine  grade  and  compact 1,269  .square  yards 

Drainage  structure  adjusted 29  each 

Drainage  structure  change  in  type 2 each 

Drainage  rentodeled 3 each 

Frame  and  grate 4 each 
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TABLE  17 

WORK  DONE  BY  CITY  FORCES  FROM  JULY  1,  1978  TO  JUNE  30,  1979 


Political  signs  removed 

Graffiti  removed  from  public  ways 

Police  tags 

Debris  removed  from  public  ways  (street  cleaning) 

Dead  animals  picked  up 

Kerosene  received  and  used 

Freedom  Trail  painting 

Dumpster  boxes  picked  up 

Barriers  made 

Bituminous  concrete  roadway  repairs 

Crushed  stone  used 

Edgestone  reset 

Radius  stone  set 

Corner  stone  set 

Castings  reset 

Sign  posts  reset  

Catch  basins  reset 

Bituminous  concrete  sidewalk  repairs 

Hot  patch  received 

Cold  patch  received 

Emulsion  used 

Granolithic  sidewalks  repaired 

Class  B concrete  used  

Red  brick  sidewalks  repaired 

Walls  repaired 

Mortar  repaired  on  Freedom  Trail  

Bags  of  cement  used  

Stairs  repaired 

Sand  received  

Sand  spread  on  oil  spills 

Sand  spread  on  ice  control 

Gravel  received 

Gravel  for  repairs 

Gravel  for  ballast 

Salt  received  

Snow  removed 

Catch  basins  and  drop  inlets  cleaned 

Sand,  gravel,  and  stone  dust  spread  on  footways  . . 


108  each 
382  each 
5,893  each 
134,205  cubic  yards 
1,718  each 
47,236  gallons 
15,000  linear  feet 
640  each 
355  each 

127,931  square  yards 
75  tons 

3,235  linear  feet 
327  linear  feet 
78  each 
84  each 
104  each 
41  each 

53,096  square  yards 
4,826  tons 
6,296  tons 
260  gallons 
5,157  cubic  feet 
714  cubic  yards 
7,000  square  feet 

150  feet 

5,028  square  feet 
375  each 
314  square  feet 
3,756  tons 

151  tons 
1,088  tons 

285  tons 
394  tons 
172  tons 
39,122  tons 
11,300  cubic  yards 
25  each 
176  tons 


TABLE  18 

MAINTENANCE  SECTION  CONTRACTS 
FROM  JULY  1,  1978  TO  JUNE  30,  1979 

STREET  CLEANING  WITH  MECHANICAL  SWEEPERS 


District  1 — J.  K.  Municipal  Services,  Inc $117,504  00 

District  2 — j.  K.  Municipal  Services,  Inc 39,168  00 

District  3 — J.  K.  Municipal  Services,  Inc 43,968  00 

District  4 - J.  K.  Municipal  Services,  Inc 39,168  00 

District  5 — J.  K.  Municipal  Services,  Inc 39,168  00 

I^istriet  6 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  7 — J.  K.  Munici|)al  Services,  Inc 43,968  00 

District  8 — J.  K.  Miinici|)al  Services,  Inc 39,168  00 

District  9 — J.  K.  Mimicii)al  Services,  Inc 39,168  00 

District  10  - J.  K.  Municipal  S(>rvices,  Inc 43,968  00 


$484,416  00 
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ELECTRICAL  REPAIRS  TO  BRIDGES 

Re-Jan  Electric  Co $23,925  00 

MECHANICAL  REPAIRS  TO  BRIDGES 

Metropolitan  Corp $31,760  00 

FURNISHING  WORK  UNIFORMS 

Loyal  Crown  Linen  Service,  Inc $10,524  00 

FURNISHING  AND  SERVICING  RUBBISH  CONTAINERS 

Charles  Lee  Disposal,  Inc $59,250  00 

INSTALLATION  AND  REPAIR  OF  HIGHWAY  FENCES  AND  GUARDRAILS 

New  England  Chain  Link  Fence,  Inc $44,125  00 


GAS  STREET  LAMPS 

On  July  1,  1978,  the  City  of  Boston  had  in  active  use 
1,359  gas  lamps  which  are  used  throughout  the  city  to 
light  public  ways,  private  ways,  public  and  private 
alleys,  and  four  parks.  Of  the  1,359  gas  lamps  there  are 
thirty-nine  fire  alarm  lamps.  During  the  year,  196  gas 
lamps  were  installed  which  included  three  fire  lamps. 
One  gas  lamp  in  the  rear  of  719  Parker  Street,  Roxbury, 
was  removed  because  the  tenement  house  in  the  rear  was 
torn  down,  and  one  gas  lamp  on  Atherton  Street,  Jamaica 
Plain,  was  removed  due  to  constant  breakage  of  the  globe 
and  as  the  area  is  to  be  changed  shortly  by  the  Southwest 
Corridor  extension.  The  Boston  Gas  Company  installed 
the  gas  posts,  as  in  years  past. 

NEW  GAS  STREET  LAMPS 


Location  Installed 

Spruce  Street,  at  side  of  49  Beacon  Street,  opposite  5,  opposite  3,  at  Spruce 

Place  7-8-78 

Cedar  Lane  Way,  at  rear  37  Charles  Street 7-15-78 

Mt.  Vernon  Street,  at  59,  65,  94  7-15-78 

Walnut  Street,  at  11 7-15-78 

Acorn  Street,  opposite  1,  5,  at  side  5 W'est  Cedar  Street  7-15-78 

Willow  Street,  at  side  of  37  Chestnut  Street,  opposite  17  7-15-78 

Walnut  Street,  at  Mt.  Vernon  Street,  southeasterly  corner  7-19-78 

Mt.  Vernon  Street,  opposite  70,  89,  80  7-22-78 

Walnut  Street,  at  12 7-29-78 

Mt.  Vernon  Street,  at  Jov  Street,  southwesterly  corner,  26,  51,  34,  44  ....  7-29-78 

Mt.  Vernon  Street,  at  73,  56,  83,  66  ' 7-29-78 

1 Spruce  Street  8-5-78 

Mt.  ViTnon  Street,  opposite  98,  109,  at  Brimmer  Street,  southwest  corner  8-5-78 

Church  Street,  at  Tremont  Street,  two  lamps,  8,  10,  opposite  10  8-5-78 

Derne  Street,  at  Hancock  Street,  northeast  corner.  City  Proper 5-30-79 

Church  Street,  at  69,  opposite  60,  City  Proper  5-30-79 

llenles  Street,  at  Main  Street,  and  No.  1,  Charlestown  8-12-78 

Washington  Street,  at  44,  43,  54,  66,  opposite  72,  Charlestown  8-12-78 
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Harvard  Square,  at  rear  23  Harvard  Street,  at  25,  at  Hurd’s  Lane,  at  rear 

Samuel  Dexter  School,  Charlestown 8-12-78 

Harvard  Square,  at  Harvard  Street,  southeast  corner,  Charlestown 8-12-78 

Charles  Street,  at  94,  City  Proper 8-19-78 

River  Street,  at  Beacon  Street,  northwest  corner.  City  Proper 8-19-78 

Walnut  Street,  at  3,  City  Proper 8-26-78 

45  Myrtle  Street,  at  the  Bowdoin  Crammer  School,  east  of  the  front  door. 

City  Proper 8-26-78 

Hancock  Street,  opposite  59,  opposite  63,  opposite  67,  opposite  73  8-26-78 

Hancock  Street,  opposite  side  of  31  Mt.  Vernon  Street,  City  Proper 8-26-78 

Binford  Street,  at  rear  249  A Street,  South  Boston 9-9-78 

John  Harvard  Mall,  Charlestown,  26  lamps  9-8-78 

Derne  Street,  at  Suffolk  University,  City  Proper 10-28-78 

Cedar  Lane  Way,  at  rear  10  West  Cedar  Street,  City  Proper 11-6-78 

Lime  Street,  Rear  32,  City  Proper 12-8-78 

Lyndeboro’ Street,  opposite  15,  Charlestown  12-11-78 

31  Essex  Street,  Charlestown 12-11-78 

Washington  Street,  Rear  6,  Charlestown 12-13-78 

1 Hart  Place,  South  Boston  1-9-79 

Anderson  Street,  at  Cambridge  Street,  southeast  corner.  City  Proper 1-26-79 

Brimmer  Street,  at  Byron  Street,  northeast  corner.  City  Proper 2-5-79 

39  Essex  Street,  Charlestown 2-6-79 

Harvard  Square,  opposite  side  of  23  Harvard  Street,  Charlestown 2-6-79 

Harvard  Street  opposite  7,  Charlestown 2-12-79 

Brimmer  Street,  opposite  69,  City  Proper  2-12-79 

Mt.  Vernon  Street,  70-72,  City  Proper 2-12-79 

Pinckney  Street,  145,  City  Proper 3-15-79 

Pinckney  Street,  at  81,  89,  at  Brimmer  Street,  southeast  corner 3-30-79 

Middlesex  Street,  at  Main  Street,  northwest  corner,  Charlestown 4-2-79 

Beacon  Street,  at  60,  79,  near  Embankment  Road,  City  Proper 5-12-79 

Brimmer  Street,  at  Beacon  Street,  northwe.st  corner.  City  Proper 5-12-79 

Beacon  Street,  at  57,  62,  65,  66,  67,  91,  93,  95,  City  Proper 5-17-79 

Beacon  Street,  at  64,  City  Proper 5-18-79 

Pinckney  Street,  opposite  117,  near  southwest  corner  of  Charles  Street,  . . . 5-19-79 

Pinckney  Street,  129,  96,  opposite  112,  near  .southeast  corner  of  Embank- 
ment Road,  City  Proper 5-19-79 

Brimmer  Street,  at  Beaver  Place,  northwest  corner.  City  Proper 5-19-79 

Beacon  Street,  87,  City  Proper  5-23-79 

Church  Street,  at  Stuart  Street,  southea.st  corner 5-26-79 

Church  Street,  at  Grenville  Place,  northwest  corner 5-26-79 

Church  Street,  at  Shawmut  Street,  northea.st  corner 5-26-79 

Church  Street,  at  Grenville  Place,  southwe.st  corner 5-26-79 

Church  Street,  opposite  69 5-26-79 

Church  Street,  rear  entrance  of  69  5-26-79 

Church  Street,  opposite  rear  entrance  to  69  5-26-79 

Church  Street,  at  60  5-26-79 

Church  Street,  at  Piedmont  Street,  northeast  corner 5-26-79 

Church  Street,  at  Piedmont  Street,  northwe.st  corner 5-26-79 

Derne  Street,  at  2,  6,  12,  at  Ridgeway  Lane,  28,  Derne  Street,  at  Fenton 

Building,  City  Proper 5-29-79 

Phillips  Street,  at  2,  5,  at  Grove  Street,  southeast  corner  6-2-79 

Phillips  Street,  at  Grove  Street,  northwest  corner,  at  18,  opposite  22  6-2-79 

Phillips  Street,  at  Andenson  Street,  northea.st  corner,  opposite  36  6-2-79 

Phillips  Street,  64,  69-71,  79,  at  Primus  Avenue,  oppo.site  88 6-2-79 

Phillips  Street,  88,  at  West  Cedar  Str3et,  northeast  corner 6-2-79 

Phillips  Street,  opposite  36,  at  Phillips  Grammar  School,  Phillips  Street, 

42,  51,  City  Proper 6-4-79 

Brimmer  Street,  at  3,  8,  11,  20,  21,  opposite  25,  31,  opposite  35 6-9-79 

Brimmer  Street,  39,  at  Mt.  Vernon  Street,  .southeast  corner 6-9-79 

Brimmer  Street,  at  Lime  Street,  northea.st  corner,  opposite  52,  .56  6-9-79 

Brimmer  Street,  at  Che.stnut  Street,  northwest  corner  6-9-79 

Brimmer  Street,  at  Chestnut  Street,  .southea.st  corner 6-9-79 

Brimmer  Street,  oppo.site  Beaver  Place,  71,  City  Proper 6-9-79 

Chestnut  Street,  63,  at  Charles  Street,  northeast  corner.  City  Proper 6-16-79 
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Revere  Street,  at  West  Cedar  Street,  northwest  corner 6-16-79 

Revere  Street,  at  West  Cedar  Street,  southeast  corner 6-16-79 

Joy  Street,  near  northeast  corner,  Mt.  Vernon  Place 6-16-79 

Joy  Street,  opposite  6,  City  Proper 6-16-79 

Warren  Avenue,  Rear  185,  City  Proper 6-19-79 

West  Canton  Street,  Rear  188,  Cit\-  Proper 6-19-79 

Brimmer  Street,  at  Byron  Street,  southeast  corner 6-19-79 

Brimmer  Street,  at  side,  84  Beacon  Street  6-19-79 

Brimmer  Street,  at  side,  86  Beacon  Street  6-19-79 

Ridgeway  Lane,  at  rear  34  Hancock  Street,  Cuty  Proper  6-20-79 

NEW  GAS  FIRE  ALARM  LAMPS 

Newbury  Street,  at  Hereford  Street,  Box  1582  8-9-78 

Newbury  Street,  at  Berkeley  Street,  Box  1539  11-4-78 

Commonwealth  Axenue  and  Exeter  Street,  Box  1574  12-19-78 

GAS  LAMP  RELOCATIONS 

Walnut  Street,  from  opposite  1 to  northeast  corner  of  Beacon  Street 7-15-78 

River  Street,  near  Beacon  Street,  mo\ed  about  15  feet  in  a northerlv  direc- 
tion  ' 8-19-78 

Mt.  Vernon  Street,  56,  moved  20  feet  westerlx  10-25-78 

Brimmer  Street,  at  Byron  Street,  northeast  corner,  moved  to  B\  ron  Street, 

northeast  corner 10-27-78 

Brimmer  Street,  at  Beaxer  Place,  northxvest  corner,  moxed  to  Beaxer  Place 

at  Brimmer  Street,  northxvest  corner 10-27-78 

Brimmer  Street,  at  Beacon  Street,  northeast  corner,  moved  southerlv 

about  8 feet 10-30-78 

Brimmer  Street,  at  side,  86  Beacon  Street,  moxed  northerlx  about  15  feet, 

noxv  at  Brimmer  Street,  ()})posite  southeast  corner  of  Bx  ron  Street  ...  10-31-78 

Mt.  Vernon  Street,  60.  relocated  to  62  Mt.  V'ernon  Street 12-15-78 

Anderson  Street,  first  from  Cambridge  Street  on  xvesterlx  side,  relocated 

about  15  feet  southerlx 12-6-78 

St.  James  Place,  6,  changed  from  xx  all  bracket  to  gas  lamp  post 2-5-79 

GAS  LAMPS  DISCONTINUED 

Rear  719  Parker  Street,  (xvall  bracket) 7-20-78 

Atherton  Street,  under  railroad  bridge,  Jamaica  Plain 10-25-78 


(;AS  lamp  POSTS  broken 

The  folloxving  gas  lamp  j^osts  xvere  broken  during  the  xcar  and  xxen*  replaci'd  bx  Boston 
Gas  Companx . 

Myrtle  Street,  No.  60,  Citx  Proper  — broken  on  10-27-78 

Joy  Street,  at  southeast  corner  of  Mt.  W'rnon  Street  — broken  on  1 1-4-78 

Anderson  Street,  at  Phillips  Street,  northxvest  corner  - brokiui  on  11-28-78 

Walnut  Street,  betxveen  Nos.  12-14  — brokc'U  on  12-4-78 

Myrtle  Street,  No.  106  — broken  on  3-13-79 

Jefferson  Street,  No.  9 — broken  on  4-19-79 

Joy  Street,  No.  8 — broken  on  5-23-79 

Wormwood  Street  at  first  allex , South  Boston  — broken  on  2-6-79 

L0C:ATI0N  of  gas  lamps  by  districts  AS  OF  JUNE  30.  1979 


City  Proper 1.259 

East  Boston 16 

Charlestoxvn 163 

Brighton 12 

South  Boston 35 

Dorcluxster 26 

Roxbury 21) 

Jamaica  Plain 9 

West  Roxburx 7 

Total  1.553 
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During  the  year  orders  were  issued  to  Boston  Edison  Company  for  the  following  new 
lamps: 


Installed 

Removed 

No. 

Lumens 

No. 

Lumens 

A Street,  South  Boston 

2 

10,000 

2 

7,000 

Alabama  Street,  Dorchester  

3 

11,000 

— 

Annafran  Street,  Hyde  Park  

A Street,  third  lamp  from  Congress 

. . . 12 

11,000 

12 

7,000 

Street,  South  Boston 

1 

45,000 

1 

20,000 

Academy  Hill  Road,  Brighton 

9 

11,000 

9 

7,000 

Beverly  Street,  City  Proper 

3 

35,000 

3 

20,000 

Brayton  Road,  Brighton 

1 

11,000 

Cortes  Street,  City  Proper 

3 

20,000 

3 

1 1.000 

Crant  Street,  Dorchester 

4 

11,000 

4 

3,500 

Howell  Street,  Dorchester 

3 

20,000 

3 

7,000 

Harrison  Avenue,  Roxburv 

3 

35,000 

2 

15,000 

1 

1,000 

Hathaway  Street,  West  Roxbury 

2 

11,000 

2 

7,000 

Hayward  Place,  City  Proper 

1 

35,000 

1 

20,000 

Loring  Street,  South  Boston 

1 

11,000 

Lomasney  Way,  City  Proper 

1 

45,000 

1 

20, 000 

Mt.  Everett  Street,  Dorchester  

1 

11,000 

1 

3,500 

Medford  Street,  City  Proper 

1 

20,000 

1 

15,000 

Public  Alley  No.  423,  City  Proper 

1 

7,000 

P Street,  South  Boston 

. . . 16 

20,000 

15 

11,000 

1 

7,000 

Ping  On  Alley,  City  Proper 

1 

20,000 

1 

10,000 

Public  Alley  No.  440,  City  Proper 

1 

11,000 

1 

1,000 

Rundel  Park,  Dorchester 

1 

7,000 

1 

3,500 

River  and  Gordon  Streets,  H.P 

1 

20,000 

1 

7,000 

(Twin) 

(Twin) 

Ryder  Hill  Road,  Brighton 

1 

7,000 

— 

Rutland  Square,  at  rear.  City  Proper 

5 

11,000 

5 

7,000 

St.  James  Avenue,  City  Proper  

8 

35,000 

8 

20,000 

Vancouver  Street,  Roxburv 

3 

11,000 

3 

1,000 

Victory  Road,  opp.  106,  Dorche.ster 

1 

20,000 

— 

Tremont  Street,  at  rear  685,  Citv  Proper 

1 

11,000 

— 

We.st  Newton  Street,  at  rear  118,  Citv  Proper  . . . 

1 

11,000 

1 

7,000 

ELECTRIC  FIRE  ALARM  LAMPS 

The  following  changes  were  made  to  fire  alarm  lamps: 

Box  Location 

No. 

3123  Hamilton  Street  and  Bowdoin  Street  Dorchester;  moved  approximately  five  feet 
from  corner  on  7-17-78 

2296  Westminster  Avenue  and  Waldren  Road,  Roxbury;  moved  across  the  street  from 
old  location  on  8-17-78 

1441  Tremont  Street  and  Winter  Street,  City  Proper;  relocated  to  the  opposite  corner 
on  8-18-78 

1534  Boylston  Street  and  Arlington  Street-southwest  corner;  Edison  relocated  service 
for  light  and  relit  on  8-1-1978 

1414  25  Dorchester  Avenue,  City  Proper;  removed  from  service  on  October  12,  1978 
175  Blue  Hill  Avenue  and  Normandy  Street,  Roxbury;  fire  light  discontinued  on 
4-27-1979  as  fire  box  was  moved  to  a test  post 

CITY-OWNED  ELECTRIC  STREET  LAMPS  INSTALLED 


BRIGHTON 

Location  No. 

Washington  Street  (Corey  Road  to  Egremont  Street) 4 

Corey  Road  (Washington  Street  to  vicinity  of  Mt.  Hood  Road) 5 

Egremont  Street  (Washington  Street  to  vicinity  of  Mt.  Hood  Road) 5 
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CITY  PROPER 

San  Juan  Street  (West  Brookline  Street  to  Shawnuit  Avenue) 10 

East  Dedham  Street  (Harrison  Avenue  to  Albany  Street) 30 

Aguadilla  Street  (West  Brookline  Street  to  Tremont  Street) 9 

Union  Park  Street  (Washington  Street  to  Shawmuf  Avenue) 18 

Newland  Street  (West  Brookline  Street  to  San  Juan  Street) 5 

Rutland  Street  (Tremont  Street  to  Columbus  Avenue) 22 

Clinton  Street  (North  Street  to  Central  Artery) 11 

Concord  Scjuare  (Tremont  Street  to  Columbus  Avenue) 22 

Greenwich  Park  (Claremont  Street  to  Columbus  A\  enue) 14 

Albany  Street  (East  Berkeley  Street  to  Union  Park  Strt'et) 23 

Wareham  Street  (Harrison  Avenue  to  Albany  Strtvt) 27 

Commonwealth  Avenue  (Hereford  Street  to  Charlesgate  East) 47 

Plympton  Street  (Harrison  Avenue  to  Albans  Street) 31 

Commercial  Street  (Lewis  Street  to  Richmond  Street) 6 

East  Canton  Street  (Harrison  Avenue  to  Albany  Street) 30 

St.  Botolph  Street  (Northeastern  gates  to  Harcourt  Street) 20 


325 

EAST  BOSTON 

Marginal  Street  (at  Ruth  Street  stairs) 8 

Putnam  Street  (White  Street  to  Bremen  Street) 34 


42 

CHARLESTOWN 

Brighton  Street  (Cambridge  Street  to  Perkins  Strtvt) 9 

Parker  Street  (Cambridge  Strtvt  to  Perkins  Strt'et) 10 

Perkins  Street  (Clinton  Place  to  Somers  ille  Line) 7 

North  Mead  Street  (Medford  Street  to  Bunker  Hill  Street) 10 

Belmont  Street  (Medford  Street  to  Bunker  Hill  Street) 11 

Sackville  Street  (Medford  Street  to  Bunker  Hill  Street) 11 

Cook  Street  (Medford  Street  to  Bunker  Hill  Street) 12 

Short  Street  (Medford  Street  to  Bunker  Hill  Street)  7 

Allston  Street  (Medford  Street  to  Bunker  Hill  Strt'et) 11 

Pearl  Street  (Medford  Street  to  High  Street)  23 

Chappie  Street  (Medford  Street  to  Bunker  Hill  Strt't't) 10 

St.  Martin  Street  (Medford  Street  to  Bunker  Hill  Strt't't)  15 

Sullivan  Street  (Bunker  Hill  Street  to  Main  Strt'et) 22 

Russell  Street  (Pearl  Street  to  Eden  Street) 15 

Eden  Street  (Main  Street  to  Russell  Street)  10 

Walker  Street  (Main  Street  to  Wall  Street)  13 

Wall  Street  (Walker  Strt'et  to  Sullivan  Strt't't) 0 

Franklin  Street  (Main  Street  to  High  Street) 6 

Wesley  Place  (Sullivan  Street  to  Holden  Row ) 2 

Hill  Street  (Cook  Stret't  to  Kelly  Court)  3 

High  Street  (Pearl  Strt't't  to  Walker  Strt't't) 9 


222 

\\  EST  ROXBURV 

Perkins  Street  (Jamaicaw  ay  to  Day  Street) 22 

Day  Street  (Kenny  Street  to  Minden  Strt'et) 9 

Nira  Avenue  (Day  Strt't't  to  end) 7 

Grotto  Glen  Road  (Da\  Street  to  end) 4 

Minden  Street  (Day  Strt't't  to  Schiller  Street)  9 

Schiller  Street  (Minden  Street  to  Heath  Strei't 5 

Heath  Street  (Schiller  Street  to  Hat  tlen  Stret't)  24 

Washington  Stret't  (at  Grove  Street)  20 

Grove  Street  (at  Washington  Street) S 

Centre  Street  (Weld  Strt't't  to  Artlale  Strt't't)  20 


128 
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ROXBURY 

Holborn  Street  (Warren  Street  to  Blue  Hill  Avenue) 19 

W'inthrop  Street  (Warren  Street  to  Greenville  Street)  11 

Smith  Street  (Parker  Street  to  St.  Alphoasus  Street) 19 

Ditnock  Street  (Columbu.s  Avenue  to  Wa.shington  Street) 18 

Boyl.ston  Street  (Park  Drive  to  Park  Drive) 42 

Calumet  Street  (Hillside  Street  to  Huntington  Avenue) 32 

Kerr  Place  (Dewitt  Drive  to  Buggies  Street)  16 

Dewitt  Drive  (Shawmut  Avenue  to  Kerr  Place)  24 

Ras  nor  Circle  (Ruggles  Street  to  Buggies  Street)  20 

Highland  Street  (Centre  Street  to  Dorr  Street)  48 

VV'hittier  Street  (Tremont  Street  to  Ruggles  Street) 18 

Shawmut  Avenue  (Ruggles  Street  to  Williams  Street)  12 

Ruggles  Street  (Tremont  Street  to  Shawmut  Avenue) 31 

Morley  Street  (Highland  Street  to  end)  6 

Cabot  Street  (Whittier  Street  to  Ruggles  Street) 10 


326 

DORCHESTER 

Wheatland  Avenue  (Norwell  Street  to  Washington  Street)  25 

Spencer  Street  (Park  Street  to  Wheatland  Avenue) 7 

Speedwell  Street  (Topliff  Street  to  Hamilton  Street) 15 

Park  Street  (Washington  Street  to  Norwell  Street) 25 

Percival  Street  (Bowdoin  Street  to  300  linear  feet  past  Marie  Street) 18 

Dahlgren  Street  (Westville  Street  to  Corona  Street) 5 

Bentham  Road  (Mt.  Ida  Road  to  Draper  Street) 6 

Mather  Street  (Dorchester  Avenue  to  Allston  Street)  30 

Mallet  Street  (Adams  Street  to  Florida  Street) ■ 13 

Windermere  Road  (Cushing  Avenue  to  Stoughton  Street) 14 

Intervale  Street  (Normandy  Street  to  Columbia  Road)  22 

Adams  Street  (Neponset  Avenue  to  Ashmont  Street) 76 

Brunswick  Street  (Columbia  Road  to  end)  6 

Harvard  Street  (Norwell  Street  to  Blue  Hill  Avenue) 53 

Devon  Street  (Columbia  Road  to  Normandy  Street)  17 

Normandy  Street  (Lawrence  Street  to  Devon  Street) 16 


348 

SOUTH  BOSTON 

Boston  Bridge  (Father  Songin  Way  to  Expressw'ay) 10 

Independence  Park 28 


38 

Total  for  All  Districts  of  Boston,  1,443 
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ANNUAL  REPORT  OF  THE 
PUBLIC  IMPROVEMENT  COMMISSION 

July  2,  1979. 


Honorable  Kevin  H.  White, 

Mayor  of  Boston. 

Through  the  Commissioner  of  Public  Works. 

Dear  Mr.  Mayor: 

In  accordance  with  the  provisions  of  chapter  21,  sec- 
tion 36,  Revised  City  Ordinances  of  1961,  the  following 
report  of  the  Public  Improvement  Commission  for  the 
period  from  July  3,  1978,  to  June  29,  1979,  is  respectfully 
submitted: 


Layouts  with  Construction 

The  following  streets  were  ordered  laid  out  and  con- 
structed as  public  highways  during  the  period  of  this 
report: 

Alvan  Terrace,  Dorchester  District,  from  Sumner 
Street  to  the  Dorchester  Burial  Ground.  Length,  193  feet. 
Estimated  cost,  $17,026.  Estimated  benefit,  $8,515. 

Emelia  Terrace,  West  Roxbury  District,  from  Willow 
Street  approximately  250  feet  southwesterly.  Length,  250 
feet.  Estimated  cost,  $29,558.  Estimated  benefit, 
$14,783.80. 

Michael  Road,  Brighton  District,  from  Rushmore 
Street  approximately  210  feet  westerly.  Length,  210  feet. 
Estimated  cost,  $30,198.00.  Estimated  benefit,  $15,093. 

Public  Alley  No.  823,  Roxbury  District,  from  St. 
Botolph  Street  approximately  220  feet  southeasterly. 

Springvale  Avenue,  West  Roxbury  District,  from 
Spring  Street  approximately  200  feet  northwesterly. 
Length,  200  feet.  Estimated  cost,  $28,200.  Estimated 
benefit,  $14,076. 


Layout  without  Construction 
Worrell  Street,  Dorchester  District,  from  Pope's  Hill 
Street  to  Tilesboro  Street. 
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Widening,  Relocation,  and  Construction 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  widened,  relocated,  and  con- 
structed: 

Bedford  Street,  Boston  Proper  District,  southwesterly 
side,  from  Chauncy  Street  to  Kingston  Street. 

Cabot  Street,  Roxbury  District,  on  the  southeasterly 
side,  from  Ruggles  Street  to  Whittier  Street;  and  on  the 
northwesterly  side  at  the  intersection  of  Whittier  Street. 

Chauncy  Street,  Boston  Proper  District,  on  the  north- 
easterly side,  from  New  Essex  Street  to  Bedford  Street. 

Dorrance  Street,  Charlestown  District,  southeasterly 
side,  from  Arlington  Avenue  to  Mystic  Avenue. 

Maple  Street,  Hyde  Park  District,  on  the  westerly  side, 
from  Oak  Street  approximately  75  feet  southerly. 

Massachusetts  Avenue,  Boston  Proper  District,  increas- 
ing the  width  of  the  sidewalks  on  both  sides  from  Hunt- 
ington Avenue  to  St.  Botolph  Street. 

Ruggles  Street,  Roxbury  District,  on  the  southwesterly 
side,  from  Cabot  Street  to  DeWitt  Drive. 

St.  Botolph  Street,  Boston  Proper  District,  increasing 
the  width  of  the  sidewalks  on  the  northwesterly  side  from 
Public  Alley  No.  405  to  Public  Alley  No.  820,  and  on  the 
southeasterly  side  from  Massachusetts  Avenue  to  Public 
Alley  No.  823. 

Whittier  Street,  Roxbury  District,  on  the  southwesterly 
side,  from  Downing  Street  to  Cabot  Street. 

Widening  (Alteration)  and  Construction 

During  the  period  of  this  report  the  following  corner 
widenings  were  ordered: 

Arlington  Avenue,  Charlestown  District,  at  both  cor- 
ners of  Beacham  Street. 

Cliff mont  Street,  West  Roxbury  District,  at  the  west- 
erly corner  of  Canterbury  Street. 

Main  Street,  Charlestown  District,  at  the  easterly  cor- 
ner of  Beacham  Street. 

Specific  Repairs 

During  the  period  covered  by  this  report,  the  Public 
Improvement  Commission  ordered  specific  repairs  in  the 
following  streets: 
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A Street,  South  Boston  District,  alterations  to  the  exist- 
ing traffic  divisional  islands  at  the  intersection  of  Dor- 
chester Avenue  and  West  Fifth  Streets. 

Alvah  Kittredge  Park,  Roxbury  District,  consisting  of 
the  installation  of  a traffic  divisional  island,  and  increas- 
ing the  width  of  the  sidewalk  on  the  northerly  side  at 
Highland  Avenue. 

Atlantic  Avenue,  Boston  Proper  District,  increasing  the 
width  of  the  sidewalk  on  the  westerly  side  from  Commer- 
cial Wharf  West  to  Commercial  Street,  and  on  the  east- 
erly side  from  Commercial  Wharf  East  to  Eastern 
Avenue. 

Bremen  Street,  East  Boston  District,  decreasing  the 
width  of  the  sidewalk  opposite  Gove  Street. 

Brookline  Avenue,  Boston  Proper  District,  on  the 
northwesterly  side,  consisting  of  the  reduction  in  width  of 
the  existing  sidewalk  from  a point  approximately  40  feet 
northwest  of  Burlington  Avenue  approximately  75  feet 
northwesterly. 

Church  Green,  Boston  Proper  District,  the  installation 
of  a traffic  divisional  island  and  granite  rumble  block 
pavement  between  Lincoln  Street  and  South  Street. 

Dorchester  Avenue,  South  Boston  District,  consisting 
of  alterations  to  the  existing  traffic  divisional  islands  at 
the  intersection  of  A Street  and  West  Fifth  Street. 

Franklin  Street,  Boston  Proper  District,  consisting  of 
the  installation  of  traffic  divisional  islands  between  Arch 
Street  and  Devonshire  Street;  and  increasing  the  width  of 
the  sidewalk  at  the  four  corners  of  Arch  Street. 

Gaffney  Street,  Boston  Proper  District,  consisting  of 
the  installation  of  a sidewalk  at  a point  approximately 
221  feet  north  of  Commonwealth  Avenue. 

Gove  Street,  East  Boston  District,  consisting  of  increas- 
ing the  width  of  the  sidewalk  from  Orleans  Street  approx- 
imately 55  feet  northwesterly. 

Highland  Avenue,  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  westerly  side  at 
Alvah  Kittredge  Park. 

Highland  Street,  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  northwesterly 
side  at  Alvah  Kittredge  Park. 

John  F.  Fitzgerald  Expressway  surface  road,  Boston 
Proper  District,  consisting  of  the  relocation  of  the  existing 
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traffic  divisional  island  between  Kneeland  Street  and 
Beach  Street;  increasing  the  width  of  the  sidewalk  on  the 
easterly  side  at  Beach  Street;  and  the  reduction  in  width 
of  the  sidewalk  on  the  westerly  side  from  Kneeland  Street 
approximately  175  feet  northerly. 

Kneeland  Street,  Boston  Proper  District,  consisting  of 
the  reduction  in  width  of  the  sidewalk  on  the  southerly 
side  between  the  John  F.  Fitzgerald  Expressway  off-ramp 
and  Hudson  Street;  and  the  installation  of  traffic  divi- 
sional islands  and  the  alteration  of  an  existing  divisional 
island  between  the  John  F.  Fitzgerald  Expressway  off- 
ramp and  Hudson  Street. 

Public  Alley  No.  405,  Boston  Proper  District,  consisting 
of  the  reduction  in  width  of  the  existing  sidewalk  on  the 
southwesterly  side  from  Huntington  Avenue  to  St. 
Botolph  Street,  and  increasing  the  width  of  the  existing 
sidewalk  on  the  northeasterly  side  from  Huntington  Ave- 
nue to  Public  Alley  No.  404. 

Public  Alley  No.  820,  Roxbury  District,  consisting  of 
the  reduction  in  width  of  the  existing  sidewalk  from  Hun- 
tington Avenue  to  St.  Botolph  Street. 

Roxbury  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalks  on  the  southerly  side  at 
both  corners  of  Gardner  Street,  decreasing  the  width  of 
the  sidewalk  on  the  southerly  side  from  a point  approxi- 
mately 140  feet  east  of  Gardner  Street  approximately  60 
feet  easterly,  and  increasing  the  curb  radius  at  the  east- 
erly corner  of  Elmwood  Street. 

Ruggles  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalks  from  Tremont  Street  to 
Raynor  Circle. 

St.  Botolph  Street,  Boston  Proper,  consisting  of  the 
reduction  in  width  of  the  existing  sidewalk  on  the  north- 
westerly side  from  Massachusetts  Avenue  to  Public  Alley 
No.  820. 

School  Street  Extension,  Boston  Proper  District,  from 
School  Street  to  Washington  Street,  consisting  of  the  in- 
stallation of  a cement  concrete  pavement  within  the  exist- 
ing roadway,  flush  with  the  adjacent  existing  concrete 
sidewalks. 

State  Street,  Boston  Proper  District,  from  Washington 
Street  to  Devonshire  Street,  consisting  of  the  installation 
of  brick  sidewalks,  and  the  installation  of  brick  pavement 
flush  with  the  new  walk  surface. 
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Summer  Street,  Boston  Proper  District,  from  Washing- 
ton Street  to  Hawley  Street,  consisting  of  the  installation 
of  brick  sidewalks,  and  the  installation  of  brick  pavement 
flush  with  the  new  walk  surface. 

Summer  Street,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalk  on  the  southerly  side 
from  Chauncy  Street  to  Kingston  Street. 

Washington  Street,  Boston  Proper  District,  consisting 
of  the  reduction  in  width  of  the  sidewalk  on  the  northerly 
side  from  Harvard  Place  approximately  95  feet  westerly; 
and  increasing  the  width  of  the  sidewalk  on  the  southerly 
side,  from  Milk  Street  approximately  60  feet  westerly. 

West  Fifth  Street,  South  Boston  District,  consisting  of 
alterations  to  the  existing  traffic  divisional  islands  at  the 
intersection  of  A Street  and  Dorchester  Avenue. 

Winter  Street,  Boston  Proper  District,  from  Tremont 
Street  to  Washington  Street,  consisting  of  the  installation 
of  brick  sidewalks,  and  the  installation  of  brick  pavement 
flush  with  the  new  walk  surface. 

Woodhaven  Street,  Dorchester  District,  consisting  of 
increasing  the  width  of  the  sidewalk  at  the  northeasterly 
and  northwesterly  corners  of  Culbert  Street;  the  elimina- 
tion of  a traffic  divisional  island;  and  the  installation  of  a 
traffic  divisional  island  at  the  intersection  of  Blue  Hill 
Avenue. 


Discontinuances 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  discontinued  as  public  highways: 

Bedford  Street,  Boston  Proper  District,  from  Washing- 
ton Street  to  Chauncy  Street. 

Belle  Avenue,  West  Roxbury  District,  from  Northdale 
Road  to  the  Dedham  Boundary  Line. 

Buick  Street,  Boston  Proper  District,  from  Common- 
wealth Avenue  to  land  of  the  Massachusetts  Turnpike 
Authority. 

Cabot  Street,  Roxbury  District,  a portion  on  the  north- 
westerly side  at  the  intersection  of  Buggies  Street. 

Cabot  Street,  Roxbury  District,  from  Vernon  Street  to 
Whittier  Street. 

Fenwood  Road,  Roxbury  District,  on  the  northeasterly 
side,  from  a point  approximately  24  feet  southeast  of 
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Brookline  Avenue  approximately  245  feet  southeasterly, 
vertically  below  the  sidewalk,  starting  at  a point  5 feet 
below. 

Gaffney  Street,  Boston  Proper  District,  from  a point 
approximately  221  feet  north  of  Commonwealth  Avenue 
to  land  of  the  Massachusetts  Turnpike  Authority. 

Harrison  Avenue  Extension,  Boston  Proper  District, 
from  Bedford  Street  approximately  150  feet  south- 
westerly. 

Whittier  Street,  Roxbury  District,  at  the  intersection  of 
Cabot  Street. 


Street  Name 

During  the  period  covered  by  this  report,  the  Public 
Improvement  Commission  assigned  the  following  street 
name: 

Fenway  Plaza,  Boston  Proper  District  (street  address 
for  Harvard  Community  Health  Plan),  on  the  northwest- 
erly side  of  Brookline  Avenue,  at  a point  approximately 
118  feet  southwest  of  Burlington  Avenue. 


Lien  Cancellations 

During  the  period  covered  by  this  report,  the  Public 
Improvement  Commission  ordered  the  cancellation  of 
liens  in  the  following  streets: 

Almont  Street,  Dorchester  District,  order  of  August  30, 
1973,  for  the  construction  of  cement  concrete  sidewalks 
with  granite  edgestone  at  various  locations  between  Blue 
Hill  Avenue  and  Walk  Hill  Street. 

B Street,  South  Boston  District,  order  of  June  15,  1970, 
for  the  construction  of  cement  concrete  sidewalks  and 
granite  edgestone  between  West  Third  Street  and  Athens 
Street. 

Blaine  Street,  Brighton  District,  order  of  July  9,  1970, 
for  the  construction  of  cement  concrete  sidewalks  and 
granite  edgestone  at  various  locations  from  Braintree 
Street  approximately  350  feet  southwesterly. 

Bradeen  Street,  West  Roxbury  District,  order  of 
February  8,  1966,  for  the  widening,  relocation,  and  ex- 
tension from  a point  approximately  906  feet  southwest  of 
Washington  Street  approximately  55  feet  southeasterly. 
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Bradlee  Street,  Hyde  Park  District,  order  of  February 
1,  1973,  for  the  construction  of  cement  concrete  side- 
walks and  granite  edgestone  from  Collins  Street  to  a point 
approximately  117  feet  beyond  Fieldmont  Street. 

Canterbury  Street,  West  Roxbury  District,  order  of 
November  22,  1967,  for  the  construction  of  artificial  side- 
walks on  the  southerly  side  from  Poplar  Street  to  Pinedale 
Road. 

Church  Street,  West  Roxbury  District,  order  of  May 
28,  1968,  for  the  construction  of  cement  concrete  side- 
walks and  granite  edgestone  at  various  locations  between 
Weld  Street  and  the  Brookline  Line. 

Columbia  Road,  South  Boston  District,  order  of  Sep- 
tember 8,  1964,  for  the  construction  of  artificial  stone 
sidewalks  with  granite  edgestone  adjacent  to  No.  1360. 

Columbia  Road,  South  Boston  District,  order  of  De- 
cember 9,  1964,  for  the  construction  of  artificial  stone 
sidewalks  and  granite  edgestone  on  the  northerly  side  be- 
tween Covington  Street  and  G Street. 

Corey  Road,  Brighton  District,  order  of  March  20, 

1969,  for  the  construction  of  granite  edgestone  at  various 
locations  from  Washington  Street  to  the  Brookline  Town 
Line. 

Cornauba  Street  Extension,  West  Roxbury  District, 
order  of  August  15,  1974,  for  the  laying  out  and  con- 
struction from  Poplar  Street  to  Cornauba  Street. 

Delore  Circle,  West  Roxbury  District,  order  of  October 
5,  1965,  for  the  taking  of  an  easement  for  sewerage  pur- 
poses from  Seymour  Street  approximately  150  feet  north- 
easterly. 

Durland  Street,  Brighton  District,  order  of  September 
17,  1968,  for  the  construction  of  cement  concrete  side- 
walks and  granite  edgestone  at  various  locations  between 
Hardwick  Street  and  the  dead  end. 

Everett  Street,  East  Boston  District,  order  of  Novem- 
ber 5,  1970,  for  the  construction  of  cement  concrete 
sidewalks  and  granite  edgestone  at  various  locations  be- 
tween Orleans  Street  and  Jeffries  Street. 

Fieldmont  Street,  Hyde  Park  District,  order  of  Septem- 
ber 11,  1975,  for  the  laying  out  and  construction  from 
Bradlee  Street  approximately  150  feet  easterly. 

Hardwick  Street,  Brighton  District,  order  of  January  9, 

1970,  for  the  construction  of  artificial  stone  sidewalks 
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with  granite  edgestone  at  various  locations  between  Dun- 
boy  Street  and  Bigelow  Street. 

Hawthorne  Street,  West  Roxbury  District,  order  of  Oc- 
tober 9,  1975,  for  the  construction  of  cement  concrete 
sidewalks  between  Florence  Street  and  Sycamore  Street. 

Medway  Street,  Dorchester  District,  order  of  February 
24,  1972,  for  the  installation  of  cement  concrete  side- 
walks and  granite  edgestone  adjacent  to  No.  25. 

Menlo  Street,  Brighton  District,  order  of  January  9, 

1970,  for  the  construction  of  cement  concrete  sidewalks 
at  various  locations  between  Sparhawk  Street  and  Hen- 
shaw  Street. 

Morton  Street,  Dorchester  District,  order  of  February 
11,  1971,  for  the  construction  of  cement  concrete 
sidewalks  at  various  locations  from  Gallivan  Boulevard  to 
Washington  Street. 

Parsons  Street,  Brighton  District,  order  of  January  21, 

1971,  for  the  construction  of  cement  sidewalks  and 
granite  edgestone  at  various  locations  from  Washington 
Street  to  Bennett  Street,  and  from  Faneuil  Street  to  Elec- 
tric Avenue. 

Pope’s  Hill  Street,  Dorchester  District,  order  of  Oc- 
tober 9,  1975,  for  the  construction  of  cement  concrete 
sidewalks  and  granite  edgestone  between  Neponset 
Avenue  and  William  T.  Morrissey  Boulevard. 

Quincy  Street,  Dorchester  District,  order  of  October 
15,  1963,  for  the  construction  of  artificial  stone  sidewalks 
with  granite  edgestone  from  Barry  Street  to  Bowdoin 
Street. 

Rozella  Street,  Dorchester  District,  order  of  October  9, 
1975,  for  the  construction  of  cement  concrete  sidewalks 
between  Adams  Street  and  Elmdale  Street. 

Tappan  Street,  West  Roxbury  District,  order  of  Octo- 
ber 9,  1975,  for  the  construction  of  cement  concrete  side- 
walks from  South  Street  approximately  450  feet  north- 
easterly. 

Weld  Street,  West  Roxbury  District,  order  of  June  26, 
1969,  for  the  installation  of  granite  edgestone  on  the 
southerly  side,  from  Walter  Street  approximately  400  feet 
westerly. 

West  Street,  Hyde  Park  District,  order  of  December 
14,  1972,  for  the  installation  of  cement  concrete 

sidewalks  and  granite  edgestone  at  various  locations  from 
Hyde  Park  Avenue  to  Poplar  Street. 
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Division  of  Assessment 

During  the  period  covered  by  this  report,  the  following 
assessment  was  divided: 

Maplewood  Street,  West  Roxbury  District,  order  of 
August  21,  1975,  for  sewer  construction.  Parcels  1 
through  5,  John  Celestino  Bevilaqua. 

Return  of  Deposit 

During  the  period  covered  by  this  report,  the  following 
deposits  were  returned  to  developers  for  completing  the 
construction  of  the  following  streets: 

Belle  Avenue,  West  Roxbury  District,  Turnpike  Realty 
Company,  Inc.,  $5,300. 

Corcoran  Drive,  Hyde  Park  District,  Corcoran  Real 
Estate  Trust,  Frederick  L.  Brauer  (Brason  Enterpises, 
Inc.),  $2,500. 


Crant  of  Easement 

On  petition  of  Post  Office  Square  Company,  the  Public 
Improvement  Commission  granted  to  said  petitioner  a 
permanent  right  and  easement  underground  in  Milk 
Street,  Boston  Proper  District,  for  constructing,  main- 
taining, repairing,  and  replacing  building  foundations  or 
any  parts  thereof. 


Permits 

During  the  period  covered  by  this  report,  106  petitions 
for  public  utilities  were  approved  for  the  placing  and 
maintaining  of  poles  for  the  support  of  wires. 

Also,  sixty  petitions  were  approved  for  miscellaneous 
installations  or  uses  of  the  public  highways  of  the  City  of 
Boston,  as  follows: 

Street  Petitioner  Nature  of  Petition 


Adams  Street,  I>)rehester 

lioston  Cas  Caimpam 

Cas 

main 

All)an\  Street,  l^oxbiirs 

lioston  Ca 

s Company 

Gas 

main  (2) 

Arliiijiton  Avtame,  Charlestown 

Boston  Ca 

s Com  pans 

Gas 

main 

Atlantic  Avenue,  Boston  Proper 

Boston  Ca 

s Comjiany 

Gas 

main 

Baldwin  Street,  Charlestown 

I^oston  Ca 

s Companx 

Gas 

main 

Bennington  Street,  haist  Fioston 

Ihiston  Ca 

s Company 

Gas 

main 

Broad  Strei't,  Boston  i’ro|)er 

FFoston  Ca 

s Q)ini)an\ 

Gas 

main 

Blinker  iiill  Street,  Charlestown 

Boston  Ca 

s Company 

Gas 

main 

Bynner  Street,  Boxhnry 

Boston  Ca 

s Company 

Gas 

main 

Caiisewa\  Street,  lioston  Proper 

Massaehnsetts  Ba\  Trans- 

Conduit 

l)i)rtalion  Authority 
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Centre  Street,  Roxbury 

Boston  Gas  Company 

Gas  main  (2) 

Charles  Street  South,  Boston 

Boston  Gas  Company 

Gas  main 

Proper 

City  Sejuare,  Charlestown 

Boston  Gas  Company 

Gas  main 

Columbus  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main  (2) 

Dexter  Row,  Charlestown 

Boston  Gas  Company 

Gas  main 

E Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Fargo  Street,  South  Boston 

Boston  Gas  Company 

Gas  main 

Fulton  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Gardner  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Gerard  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Halifax  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Hallet  Street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Hampden  Street,  Roxburs' 

Boston  Gas  Company 

Gas  main  (2) 

Harrison  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main  (2) 

Heath  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

High  Street,  Boston  Proper 

Boston  Gas  Company 

Gas  main 

Kerr  Place,  Roxbury 

Boston  Gas  Company 

Gas  main 

London  Street,  East  Boston 

Boston  Gas  Company 

Gas  main 

Main  Street,  Charlestown 

Boston  Gas  Company 

Gas  main  (5) 

Massachusetts  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main  (2) 

Mead  Street,  Charlestown 

Boston  Gas  Company 

Gas  main 

Minot  Street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Monument  Avenue,  Charlestown 

Boston  Gas  Company 

Gas  main 

Norwood  Street,  Dorchester 

Boston  Gas  Company 

Gas  main 

Perkins  Street,  Roxburs' 

Boston  Gas  Company 

Gas  main 

Porter  Street,  East  Boston 

Boston  Gas  Company 

Gas  main 

Reading  Street,  Roxburx 

Boston  Gas  Company 

Gas  main 

Roxbury  Street,  Roxbury 

Boston  Gas  Company 

Gas  main 

Shawmut  Avenue,  Roxbury 

Boston  Gas  Company 

Gas  main 

South  Huntington  Avenue, 

Boston  Gas  Company 

Gas  main 

Roxburs 

Staniford  Street,  Boston  Proper 

Massachusetts  Bay  Trans- 

Conduit 

portation  Authority 

State  Street,  Boston  Proper 

Boston  Gas  Compans 

Cas  main 

Stuart  Street,  Boston  Proper 

Boston  CJas  Companx 

C^as  main 

Summer  Street,  Boston  Proper 

Boston  (ias  (]om|)any 

Gas  main  (3) 

Tremont  Street,  Roxburs 

Boston  Gas  (Company 

Gas  main 

Warren  Street,  (diarleslow  n 

Boston  (^as  (Company 

Gas  main  (2) 

Washington  Street,  Roxburs 

Boston  (Jas  (]omjiany 

(Lis  main 

During  this  fiscal  period,  the  Public  Improvement 
Commission  processed  7,975  municipal  lien  certificates, 
stating  whether  or  not  there  are  outstanding  street, 
sewer,  or  sidewalk  betterments  against  properties  in  the 
City  of  Boston. 

Joseph  F.  Casazza,  Chairman 
Joanne  A.  Prevost, 

Francis  W.  Gens, 

Emily  Lloyd, 

Public  Improvement  Commission. 

Angelo  J.  Ialuna, 

Chief  Engineer. 

Joyce  E.  Burrell, 

Executive  See  ret  ary. 


CITY  OF  BOSTON  PRINTING  SECTION 


;-JOViRNI\AE(jT  DOCUMENTS 
I DEPARTMENT 
1 50ST0N  PUBLIC  LIBRARY 


ANNUAL  REPORT 
OF  THE 

PUBLIC  WORKS  DEPARTMENT 

OF  THE 

CITY  OF  BOSTON 

Period  from  July  1,  1979,  to  June  30,  1980 


Hon.  Kevin  H.  White,  Mayor 
Joseph  F.  Casazza,  Commissioner  of  Public  Works 
Angelo  J.  Ialuna,  Engineering  Division  Engineer 
John  A.  Vozzella,  Highway  Division  Engineer 


2\M3Ml)DOa  ni3W«8iVOL'!  ^ 
Yli3M7aAq?.G 
YHAS8IJ  Dtjaw 


•m 


w 


WHT.^iMA'^'lva  gXKOW  DUfJUa 


^1#' 


’/loreoa  10  YTio 

Jjjjl 


-.f*  -<'4'*, 'ire  . MHiiiiiF  1 _ , ■* 

OS'^t  ,0t  sobl  dJ  ,l  xlol  mo-.l  bohis^  , 


■*;£' 


>4'  jP*: .. . it'AHoK  :«W\flL\o  .■•?  *■ 

' mm  5 ■■•mmM-  ■ «*■- 

■f  %y»niisp3  n<rti^ivCV  .1  '>.Oaii5A-  . 

,' ; woiW  ?A  wtol'^' 

'I  ('’W';:  ^ ■ .Maam 


, . W'  \ 

' . ^ 


i%!  .'V:  ' fr'4  I*  ; 


PUBLIC  WORKS  DEPARTMENT 


ANNUAL  REPORT 
JULY  1,  1979— JUNE  30,  1980 


TABLE  OF  CONTENTS 


Page 

Letter  of  Transmittal 1 

Central  Office 2 

Fiscal 3 

Maintenance  Branch 7 

Engineering  Division 11 

Highway  Division 36 

Sanitary  Division 30 

Public  Improvement  Commission  Report 


51 


•I 

iVi4?>rr>' A*i3o  fciaov^  n idu«i  • .^ 

R ■ 1/UV-.'  -' 

09R1 -,tj< 3i<tTfi  .1  f ra  W 

r U'  V “ 

1 

.*IV-TTi^,0'''  •'  ■ ■ iutf  Ar; 

'flL  ■' ” : ■ US  ' 

■■  ■/  “^  'IP 

y ^ *' 

‘ , ''■■■’  %';><  I*"  „ t« 

'&; 

. ..  . ) 

/'  ''  d ifinfJ  imi  • 

V? 

^**'^’*  *'  ‘ :0 

ncjMf/ viuiOD^ 


:>oqikH  |Wii46  UltfjiuD  :»»  u:  >yu^?rnl 


[Document  18—1981] 


ANNUAL  REPORT 
OF  THE 

PUBLIC  WORKS  DEPARTMENT 
Period  from  July  1,  1979,  to  June  30,  1980 

Boston,  July  1,  1980. 


Hon.  Kevin  H.  White, 

Mayor  of  Boston. 

Dear  Mr.  Mayor: 

In  compliance  with  the  provisions  of  section  25  of 
chapter  3 of  the  Revised  Ordinances  of  1961, 1 respectfully 
submit  the  annual  report  of  the  Public  Works  Department 
for  the  period  from  July  1,  1979,  to  June  30,  1980. 

As  required  by  section  36  of  chapter  21  of  the  Revised 
Ordinances  of  1961, 1 am  also  submitting  the  annual  report 
of  the  Public  Improvement  Commission. 

Because  the  workings  of  the  department  are  such  that  its 
every  move  is  in  the  public  eye,  it  is  imperative  that  this 
department  operate  as  economically  and  efficiently  as 
possible.  The  operation  of  the  department  is  through  a 
Central  Office  and  three  divisions.  Each  division  is  in  the 
charge  of  a Division  Engineer,  who  is  an  expert  in  his  par- 
ticular field.  The  following  are  the  functions  of  the  Public 
Works  Department:  the  construction,  reconstruction  of 
highways  and  sidewalks;  bridges;  street  lighting;  snow 
removal;  sanitation;  street  cleaning;  removal  and  disposal 
of  refuse  and  garbage.  The  engineering  requirements  to 
carry  on  the  above  programs  are  by  departmental 
employees  assigned  by  contract  experts. 

Delegation  in  the  department  is  as  follows: 
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Central  Office 

There  are  three  sections  in  the  Central  Office — an  Ad- 
ministrative Branch;  a Maintenance  Branch;  and  a Permit 
Branch. 

The  Administrative  Branch  processes  purchase  and  sup- 
ply requisitions,  service  orders,  payrolls,  personnel  requisi- 
tions, transfers,  promotions,  and  terminations.  This 
branch  also  handles,  studies,  and  prepares  reports. 

The  Maintenance  Branch  was  established  February  8, 
1960,  by  the  consolidation  of  the  Automotive  Section  and 
the  Repair  Shop,  formerly  in  the  Sanitary  Division.  This 
branch  is  responsible  for  the  care,  control,  and 
maintenance  of  department  vehicles.  It  is  also  in  charge  of 
the  public  utility  facilities  in  the  various  yards  and  serves  as 
a housekeeping  unit. 

Communications  Center 

The  department  maintains  a Communications  Center 
consisting  of  a main  base  station  radio,  linkage  by  closed 
circuit  teletype  system  with  ten  highway  yards,  and  the  cen- 
tral snow  office  at  400  Frontage  Road.  Departmental 
mobile  units  are  radio  equipped. 

During  the  year,  automotive  equipment  amounting  to  an 
expenditure  of  $142,338,  was  purchased  for  the  depart- 
ment. 


Permit  Branch 

The  Permit  Branch  is  the  departmental  unit  for  the  is- 
suance of  permits  and  licenses.  This  branch  receives 
departmental  fees,  rentals,  and  charges  for  these  func- 
tions. 

Contract  Section 

One  of  the  more  important  functions  of  the  Ad- 
ministrative Branch  is  the  Contract  Section.  Here,  approx- 
imately 128  contracts,  involving  all  facets  of  public  works, 
are  processed.  The  volume  of  these  contracts  amounted  to 
expenditures  of  approximately  $23,765,680.  The  work  is 
extremely  technical,  as  there  must  be  strict  compliance 
with  the  general  laws,  ordinances,  and  special  laws  pertain- 
ing to  the  city.  Upon  execution  of  contracts,  copies  of 
periodical  estimates,  extensions  of  time,  and  extra  work 
orders  are  processed  and  filed. 
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Fiscal  and  Accounting 

The  financial  and  accounting  records  of  the  department 
are  kept  by  this  section.  All  funds  of  the  department  are 
appropriated  or  allowed  through  the  six  major  budgets, 
seven  loan  accounts,  and  various  federal  and  state  grants. 

The  following  statements  show  the  appropriations, 
allowances,  expenditures,  etc.  of  the  department’s  funds 
from  July  1,  1979,  to  June  30,  1980. 

Respectfully  submitted, 

Joseph  F.  Casazza, 
Commissioner  of  Public  Works, 
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SUMMARY  OF  APPROPRIATIONS,  EXPENDITURES  AND  BALANCES 

July  1,  1979  to  June  30,  1980 


Public  Works  Department 
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PERMIT  BRANCH 

CASH  RECEIPTS 

Permits  — signs $82,196  32 

Permits  — openings  and  occupation 153,625  91 

Sidewalk  licenses  11,523  50 

Sale  of  dump  tickets 67,200  00 

Sale  of  contract  books 5,502  00 

Vouchers  administration  and  inspection 155,057  39 

Special  permits 17,900  00 

Miscellaneous 14,831  30 

Total  $507,836  42 

COMMITTED  ACCOUNTS 

Rental  — city  property  under  the  control  of  P.W.D $2,645  00 

Damage  to  property  (Highway  — Street  Lighting) 48,730  29 

Street  opening  account  special  (Public  Service  Corp.) 3,954, 192  27 

Utility  permits 53,838  00 


Total  $4,059,405  56 

DEPOSIT  ACCOUNT 

Street  opening  account  (drain,  water,  etc.) $152,784.67 


Grand  Total  $4,720,026  65 

PERMITS  AND  LICENSES  ISSUED 

Signs  2,158 

Permits  — openings  and  occupation 1 ,836 

Permits  — free 257 

Sidewalk  licenses  68 

Dump  tickets 33,600 

Contract  books 252 

Special  permits 262 


Total  38,433 

DEPOSIT  RECEIPTS  ISSUED 

Street  opening  deposits 298 

Driveway  applications  processed 96 
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PERSONNEL  SECTION 

At  the  close  of  business  June  30,  1979,  department 
employee  strength  was  as  follows: 


Sanitary  Division 96 

Central  Office 115 

Engineering  Division 47 

Highway  Division 4J7 

Total 675 


Declining  department  employee  numbers  are  reflective 
of  general  administrative  employment  policies  of  the 
incumbent  administration,  the  general  economic  and 
financial  condition  of  the  city,  and  overall  reductions  of 
public  employment. 

Total  losses  during  the  report  period  numbered  twenty 
persons. 

By  the  close  of  business,  June  30,  1980,  department 
staffing  levels  had  decreased  as  follows: 


Sanitary  Division 88 

Central  Office 113 

Engineering  Division 47 

Highway  Division 407 

Total 655 
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MAINTENANCE  BRANCH 

Staff 

Central  Office,  Maintenance  Branch  has  a total  staff  of 
eighty-six  permanent  employees  and  four  provisional  ap- 
pointees. This  is  a very  compact  workforce,  but  it  covers  a 
broad  spectrum  of  responsibilities. 

Primary  Functions 

Maintenance  Branch  has  two  primary  functions.  First, 
the  daily  upkeep  of  the  Public  Works  Department’s  fleet 
of  349  registered  vehicles  and  sixteen  pieces  of  nonregis- 
tered  equipment.  The  second  is  the  seasonal  overhaul  of 
the  department’s  snowfighting  equipment  which  consists 
of  fifty-nine  spreader  bodies  and  170  snowplows. 

Secondary  Duties 

Besides  the  responsibilities  already  mentioned.  Central 
Office,  Maintenance  Branch  has  been  assigned  other  func- 
tions which  are  all  related,  directly  or  indirectly,  with  its 
primary  obligations. 

Because  of  their  years  of  experience  repairing  the 
vehicles  and  direct  contact  with  the  operators.  Mainte- 
nance Branch  personnel  write  the  specifications  for  all 
motor  vehicles  to  be  purchased  by  the  Public  Works.  Real- 
izing the  need  to  conserve  energy,  all  specifications  for 
departmental  automotive  equipment  are  written  so  as  to 
minimize  fuel  consumption  while  maintaining  the  depart- 
ment’s high  standards  of  work  performance  and  public 
safety.  In  addition,  each  vehicle  must  conform  to  all 
federal,  state,  and  municipal  noise  reduction  and  air  pollu- 
tion regulations. 

Maintenance  staffers  also  write  specifications  for  re- 
placement parts  as  needed  and  repair  services  provided  by 
private  contractors,  then  oversee  the  quality  of  workman- 
ship of  the  private  contractors  both  prior  to  and  during  the 
course  of  an  award  of  contract. 

The  Maintenance  Branch  fuel  station  dispenses  trans- 
mission fluid,  motor  fuel  and  oil  to  the  entire  Pub- 
lic Works  Department  and  twenty  other  authorized  city 
agencies. 

Central  Office  personnel  repair  the  department’s  facili- 
ties, operate  a car  and  truck  wash,  run  the  department’s 
Communications  Center  and  process  bills  for  goods  and 
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services  provided  by  private  contractors.  They  prepare  an- 
nual budget  requests  and  maintain  departmental  com- 
pliance with  OSHA  ordinances.  Besides  all  this,  Mainte- 
nance Branch  is  required  to  keep  complete  records  of  all 
repairs  made  and  supplies  distributed. 

Facilities 

Previously,  these  services  were  performed  in  several 
locations  across  the  city.  Central  Office  had  repair  shops  in 
Roxbury,  Hyde  Park,  Forest  Hills,  and  on  Albany  Street. 
However,  in  1976,  all  but  the  Forest  Hills  satellite  was  shut 
down  and  turned  over  to  the  Highway  Division  as  Mainte- 
nance Branch’s  workforce  was  consolidated  at  its  new 
Central  Maintenance  Facility  located  at  400  Frontage 
Road. 

As  of  this  date,  the  Forest  Hills  garage  provides  light 
emergency  repairs  to  the  furthermost  Highway  Division 
district  yards.  It  will  continue  to  do  so  until  it  is  determined 
that  the  needs  of  the  department  might  be  better  served  by 
closing  this  operation. 

Central  Maintenance  Facility  (also  known  as  CMF)  is  a 
new,  eleven-million-dollar  complex,  consisting  of  three 
buildings  on  ten  acres.  It  is  strategically  located  for  quick 
access  to  all  parts  of  the  city.  Within  the  main  building  of 
CMF  there  is  a separate  shop  for  each  of  the  separate  func- 
tions: Light  and  Heavy  Maintenance  Shops,  Welding,  Car- 
pentry and  Paint  Shops,  the  Stockroom  and  Communica- 
tions Center. 

The  next-to-largest  structure  at  Frontage  Road  is  two- 
thirds  storage  garage  for  seasonal  motor  vehicles  and  non- 
functioning equipment  preparatory  to  being  traded  or 
sold.  The  remaining  third  of  this  building  is  a fully 
automated  car  wash  and  drive-through  truck  wash.  There 
is  also  room  for  hand-cleaning  those  hard-to-reach  spots. 

A console-controlled,  four-pump  fuel  station  occupies 
the  smallest  building.  It  has  three,  30,000-gallon-capacity 
tanks  — one  each  for  regular  and  unleaded  gasoline  and 
diesel  fuel. 


The  Shops 

Depending  upon  the  size  of  the  vehicle,  the  division’s 
primary  duties  are  carried  out  by  the  personnel  of  either 
the  Heavy  Maintenance  or  Light  Maintenance  Shop.  Both 
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are  involved  in  the  year-round  repair  and  preventive  main- 
tenance program  for  the  department’s  fleet  and  workers 
from  these  shops  are  available  on  a twenty-four-hour-a- 
day,  call-back  basis  to  provide  emergency  tow  service  to 
any  Public  Works  vehicle.  During  the  winter  months  this 
standy  status  is  expanded  to  include  immediate  repair  ser- 
vice for  city  equipment  used  in  snowfighting  situations. 

Both  shops  comply  with  Registry  of  Motor  Vehicles  law 
by  making  the  semiannual  inspection  of  the  Public  Works 
vehicles. 

Every  fall  the  Heavy  and  Light  Maintenance  Shops 
prepare  the  snowfighting  fleet  for  the  coming  season.  For 
Heavy  Maintenance  this  means  overhauling  spreader 
bodies  and  plow  pistons  and  mounting  them  onto  dump 
trucks.  Light  Maintenance  takes  the  tank-treaded  Bombar- 
diers out  of  storage  and  puts  them  back  into  top  operating 
condition. 

Heavy  Maintenance  Shop 

Everything  larger  than  a pickup  is  taken  care  of  here. 
This  includes  small  and  large  dump  trucks,  fishtail  trucks, 
loadpackers,  streets  weepers,  front-end  loaders  and  bull- 
dozers. These  duties  are  made  easier  since  the  shop  is 
almost  as  large  as  a football  field,  has  fourteen  work  bays, 
twelve  hydraulic  truck  lifts,  a lighted  work  pit,  and  two 
overhead  bridge  cranes. 

Light  Maintenance  Shop 

This  shop  is  responsible  for  Cushmans,  sedans,  station 
wagons,  and  pickups.  Diagnosis  of  engine  trouble  has  been 
made  simpler  by  the  addition  of  an  electronic  engine 
analyzer.  This,  in  turn,  means  better  running  engines,  bet- 
ter mileage,  longer  engine  life,  less  fuel  costs. 

Welding  Shop 

Almost  anything  metal  needed  by  the  department  can  be 
fabricated  by  this  service  shop.  Formerly  known  as  the 
Blacksmith  Shop  and  located  in  a sparsely  furnished  build- 
ing which  had  been  erected  on  Albany  Street  prior  to  the 
Civil  War,  the  crew  retained  an  old-time  anvil  during  the 
move  into  CMF’s  Welding  Shop.  Now,  outfitted  with  most 
of  the  lates  equipment,  this  crew  can  make  necessary  modi- 
fications, repair  dented  bodywork,  or  construct  needed  ob- 
jects from  scratch. 
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Carpenter  Shop 

Pine  and  hemlock  in  various  dimensions  and  plywood 
sheets  are  always  in  stock  at  Central  Office’s  Carpentry 
Shop  and  it  is  furnished  with  all  the  necessary  power  and 
hand  tools.  This  makes  it  possible  for  the  carpenters  of 
Maintenance  Branch  to  provide  the  reviewing  stands  for 
local  celebrations  across  the  city  throughout  the  year. 
However,  the  most  important  job  for  the  carpenters  is  the 
repairing  of  departmental  facilities  damaged  as  a result  of 
vandalism. 

Paint  Shop 

Despite  a rather  small  crew  the  painters  still  manage  to 
keep  the  building  looking  fresh.  They  have  also  turned  out 
vehicles  which  had  sustained  major  body  damage  and  now 
look  almost  better  than  new,  thanks  to  a top-quality  paint 
job. 

Stockroom 

Strategically  located  at  the  center  of  a circle  formed  by 
all  the  shops  is  the  Stockroom.  It  is  kept  well  supplied  with 
all  the  necessary  parts,  components,  and  kits. 

Communications  Center 

The  Communications  Room,  located  at  the  south  end  of 
CMF  on  the  second  floor,  uses  an  801A  console  switch- 
board and  a General  Electric  radio  unit  which  broadcasts 
on  a frequency  of  33. 10  MHz  with  the  call  letters  KCD284. 

Building  Maintenance  Shop 
This  crew  is  responsible  for  the  daily  care  of  CMF.  They 
clean  and  polish  the  floors,  sanitize  the  shower  and  rest- 
rooms, and  maintain  a twenty-four-hour-a-day  vigil  on 
critical  steam  gauges  and  fire  alarm  panels.  Routine 
plumbing  and  electrical  repairs  at  CMF,  or  any  other 
Public  Works  site,  are  handled  by  this  shop. 

Others 

Despite  being  responsible  for  the  building.  Central  Of- 
fice, Maintenance  Branch  is  not  the  only  occupant.  Also  in 
CMF  are  the  divisional  operations  offices  and  stockrooms 
for  Highway  and  Sanitary  Divisions,  the  operational  of- 
fices for  the  Boston  Water  and  Sewer  Commission  (for- 
merly the  Water  and  Sewer  Divisions  of  the  Public  Works 
Department,  now  a single,  separate  entity),  computer 
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space  for  Public  Facilities,  storage  for  the  Election  De- 
partment, and  a radio  repair  shop  and  storage  area  for  the 
Police  Department. 

ENGINEERING  DIVISION 
ADMINISTRATIVE  SECTION 

The  administrative  duties  and  clerical  work  were  carried 
out  in  the  Engineering  Division  by  a head  clerk  assisted  by 
a principle  clerk-typist. 

These  duties  consisted  of  recording  daily  and  weekly 
time  reports,  payrolls,  budgets,  personnel  records,  corre- 
spondence which  included  indexing,  filing,  telephone  in- 
formation, waiting  on  customers  coming  into  the  office 
seeking  information  on  various  questions  pertaining  to 
street  construction,  etc.  All  contract  books  and  specifica- 
tions were  originated  from  this  office  which  were  typed, 
proofread,  collated,  and  assembled  for  distribution. 

The  annual  budget  and  the  annual  reports  were  also 
typed  in  the  Administrative  Section  and  distributed  to  their 
respective  offices. 

Consultant’s  payments  were  made  up  from  this  office, 
processed  and  forwarded  for  payment  for  services  per- 
formed in  connection  with  Code  Enforcement  Areas. 
Street  lighting  programs  and  the  usual  highway,  sewer  and 
water  contracts  were  also  put  together  to  be  bid  on. 

Sewer  and  water  plans,  street  layouts,  discontinuances, 
state-owned  plans  were  alphabetized  on  our  up-to-date 
card  system  giving  all  information  relative  to  the  individual 
plans. 

PLANNING  AND  PROGRAMMING  SECTION 
PIC/Design  Review  Section 

The  Public  Improvement  Commission/Design  Review 
Section,  under  the  supervision  of  the  associate  civil 
engineer,  originated  the  following  work  during  fiscal  year, 
1980. 

Preparation  of  engineering  reports  and  plans  for  the 
Public  Improvement  Commission  of  which  the  section 
head  is  also  the  chief  engineer. 

Planning  and  coordination  of  all  necessary  information 
to  be  provided  for  the  public  hearings  of  the  Commission. 

Preparation  of  final  drawings  for  new  street  layouts, 
widening  and  relocation,  easements  and  assessments  and 
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specialized  plans  for  various  city  departments,  all  as  re- 
quired for  recording  in  the  Registry  of  Deeds. 

Plot  plans  reviewed  for  compatibility  with  public  ways 
and  private  ways  opened  to  public  travel;  commercial  and 
residential  driveway  openings  reviewed  from  point  of  veiw 
of  public  safety  and  general  impact  on  our  public  ways; 
proposed  construction  by  private  utility  companies  were 
checked  for  feasibility  within  public  ways. 

Design  review  and  analysis  of  the  Public  Works  aspects 
of  several  major  projects,  including: 

Park  Plaza,  MASCO/MATEP,  MBTA  Charlestown 
Depot,  Ritz  Carlton,  Charlestown  Naval  Yard,  Boston 
Marine  Industrial  Park,  Columbia  Point,  Hubert  H.  Hum- 
phrey Occupation  Resource  Center,  Metropolitan  Music 
Center. 

As  in  past  years  this  section  has  been  involved  in  work 
which  essentially  represents  serving  in  a liaison  capacity 
with  other  agencies  and  departments.  These  include:  Inter- 
agency Committee  for  Central  Artery  Project,  Traffic  and 
Parking  Liaison  Meeting,  Southwest  Corridor,  Crosstown 
Arterial  Boulevard,  State  Transportation  Building,  Lafay- 
ette Place,  Mass.  Port  Authority,  Copley  Place,  Urban 
System  Projects,  e.g.,  Chelsea/Water,  Columbus/Tre- 
mont.  Metropolitan  Area  Planning  Council. 

Coincidental  to  Boston  celebrating  its  350  Jubilee,  this 
section  was  obliged  to  prepare  for  printing  an  update  street 
book.  Early  in  1979,  we  started  to  prepare  for  a special  edi- 
tion of  street  book  with  special  emphasis  on  our  Public 
Works  history.  We  hope  to  have  this  printed  book  ready 
for  fall,  1980. 


RECORDS  SECTION 

The  Records  Section  of  the  Engineering  Division,  Public 
Works  Department,  is  responsible  for  the  filing  and  main- 
tenance of  plans,  books,  and  related  documents  as  follows: 

(1)  Official  laying-out  plans; 

(2)  Plans  of  any  changes  in  public  ways  such  as  specific 
repairs,  widenings,  relocations,  extensions,  and  discon- 
tinuances; 

(3)  Plans  of  eminent  domain  takings  for  public  pur- 
poses; 

(4)  Plans  of  easements  for  various  utilities; 
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(5)  Records  of  bench  marks  established  throughout  the 
city; 

(6)  “As  Built”  plans  for  BRA  project  areas. 

During  the  fiscal  year  we  furnished  such  information  to 
more  than  3,000  people,  including  consulting  engineers, 
surveyors,  architects,  lawyers,  conveyancers,  and  to  the 
general  public. 

The  Records  Section  also  checks  all  Land  Court  plans, 
which  involve  public  ways  within  the  City  of  Boston.  These 
plans  are  checked  for  conformance  to  established  city 
street  lines.  After  checking  these  plans,  the  Land  Court 
supplies  us  with  a copy  of  the  decree  plan  for  each  case 
which  then  becomes  part  of  our  permanent  record. 

We  also  appear  in  court  to  answer  subpoenas  in  cases  in- 
volving public  ways  within  city  limits. 

The  Records  Section  maintains  a complete  history  of 
public  and  private  ways.  This  history  is  kept  up-to-date  as 
changes  are  made  in  individual  streets.  This  history  in- 
cludes many  ancient  plans  and  documents  dating  back  as 
far  as  the  eighteenth  century. 

The  Records  Section  also  operates  and  maintains  the 
equipment  necessary  to  produce  blue  line  copies  and 
microfilm  copies  of  plans  and  records  as  requested.  We 
supply  these  reproductions  to  virtually  every  department 
and  agency  of  the  City  of  Boston,  the  Commonwealth  of 
Massachusetts,  M.B.T.A.  and  the  various  utility  compa- 
nies. (See  next  page,  titled,  “Work  of  Reproductive  Sec- 
tion,” for  a complete  report  of  all  copies  requested  and 
made. 

In  addition  to  the  above  duties,  we  are  also  engaged  in 
an  ongoing  program  to  microfilm  every  document  which 
we  have  on  file.  At  the  present  time,  we  are  completing  the 
microfilming  of  our  L-plan  tracings.  Approximately 
10,600  tracings  have  been  microfilmed. 

In  this  process,  a microfilm  card  and  a duplicate  card 
have  been  produced,  typed,  cross-indexed  and  filed  for 
each  of  our  L-tracings.  This  amounts  to  just  over  30,000 
cards. 

This  process  enables  us  to  maintain  accurate  records 
which  are  readily  accessible  for  viewing  and/or  reproduc- 
tion. This  system  has  the  further  advantage  of  helping  to 
preserve  the  original  material  from  the  wear  and  tear  of 
everyday  use. 
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Work  of  Reproduction  Section  from  July  1,  1979,  to  June  30,  1980 


Department 

OzaUd 

Sepia 

Microfilm 

Cards 

MicrofUm 

Prints 

Engineering 

4,737 

312 

2,041 

1,853 

Highway 

977 

51 

160 

280 

Street  Lighting 

1,942 

571 

141 

220 

Sanitary 

140 

28 

60 

92 

Traffic 

458 

170 

132 

158 

Parks  and  Recreation 

306 

88 

112 

147 

Public  Improvement  Commission  . . . 

51 

9 

23 

37 

Building 

271 

15 

888 

1,343 

Housing  Inspection 

93 

26 

350 

443 

Rent  Control 

104 

165 

Law 

311 

329 

520 

Public  Facilities 

162 

29 

312 

484 

Real  Property 

305 

52 

209 

272 

Assessing 

134 

30 

108 

135 

Office  of  Public  Service 

74 

22 

76 

118 

Office  of  Cultural  Affairs 

30 

60 

Administrative  Services 

14 

56 

Management  and  Budget 

72 

106 

Property  Equalization 

114 

25 

60 

128 

Election 

15 

21 

30 

Auditors 

15 

45 

E.D.I.C 

51 

13 

24 

38 

Elderly  Commission 

6 

40 

88 

Community  Schools 

58 

9 

29 

77 

Conservation  Commission 

10 

1 

16 

32 

City  Council 

50 

22 

72 

Penal 

6 

18 

27 

White  Fund 

21 

14 

20 

Office  of  Human  Rights 

44 

70 

Office  of  Program  Development 

98 

32 

38 

55 

Board  of  Examiners 

6 

22 

35 

Board  of  Appeal 

2 

2 

31 

44 

Retirement  Board 

3 

25 

36 

City  Clerk 

8 

48 

66 

Purchasing 

10 

20 

Weights  and  Measures 

5 

8 

22 

Consumer  Council 

33 

55 

Licensing  Board 

10 

17 

23 

School  Committee 

33 

6 

24 

66 

Collecting 

30 

52 

Public  Safety  Commission 

40 

12 

22 

33 
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Work  of  Reproduction  Section  from  July  1,  1979,  to  June  30,  1980 


Department 

OzaUd 

Sepia 

Microfilm 

Cards 

Microfilm 

Prints 

Health  and  Hospitals 

2 

18 

28 

BRA 

330 

11 

no 

202 

CETA  

28 

45 

YAC 

14 

5 

15 

Summerthing 

7 

6 

12 

Beacon  Hill  Architectural  Commission 

30 

8 

22 

30 

Air  Pollution  Control 

6 

2 

14 

18 

One-Stop  Business  Service 

4 

18 

34 

Boston  Police  

38 

104 

Boston  Fire 

20 

41 

70 

Veterans’  Services 

11 

28 

38 

Workmen’s  Compensation 

14 

32 

Urban  Affairs 

10 

6 

40 

118 

Jubilee  350 

16 

14 

15 

33 

Water  and  Sewer  Commission 

211 

34 

31 

48 

State  DPW 

14 

14 

20 

20 

Boston  Edison 

243 

36 

9 

9 

Boston  Gas 

15 

0 

5 

5 

N.E.T.  & T.  Co 

16 

6 

20 

20 

MBTA 

21 

8 

10 

10 

Totals 

11,477 

1,605 

6,264 

8,514 

PLANNING,  PROGRAMMING  — DESIGN  SECTION 

In  fiscal  1980,  this  section  was  responsible  for  advertising 
twenty-four  contracts  totaling  $10,077,736.  These  consisted 
of  seventeen  highway  reconstruction  contracts;  three  street 
lighting  contracts;  and  four  sidewalk  reconstruction  con- 
tracts. Some  of  this  work  also  consisted  of  water  work  built 
in  conjunction  with  our  construction  contracts. 

Canal  Street  Mall,  the  first  visible  commitment  to  the 
North  Station  Development  Area,  was  designed  and  adver- 
tised during  this  fiscal  year. 

Much  graphic  and  engineering  support  was  given  by  this 
section  to  insure  the  ultimate  success  of  the  Papal  visit  of 
October  1st,  1979. 

The  following  is  a breakdown  of  the  fiscal  year  1980  work. 


Budget  — 

Sidewalks 

$400,000 

X 

CDBG  — 

Highway 

$ 55,000 

CIP  — 

$7,013,403.. 

. . 1 3.28 -i- miles 

Sidewalks 

$1,000,251.. 

. . 2.20  -1-  miles 

Lights 

$1,609,082.. 

. . 4.78  miles 

Total 

...$10,077,736 

Annunciation  Road 
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SURVEY  SECTION 

The  Survey  Section  under  the  direction  of  an  associate 
civil  engineer  performed  the  following  types  of  work  in  the 
twelve  months  between  July  1,  1979,  and  June  30,  1980: 

The  making  of  field  engineering  surveys,  measurements, 
calculations,  sketches,  and  other  related  information 
needed  in  connection  with: 

a.  the  making  of  plans  and  surveys  relating  to  the  preser- 
vation of  maintenance  of  street  line  location  records; 

b.  the  making  of  surveys,  plans,  estimates,  and  reports 
relating  to  the  laying  out,  widening,  construction,  and 
designs  of  public  highways; 

c.  staking  out  lines  and  grades  for  the  construction  of 
highways,  sewerage,  etc.; 

d.  the  making  of  property  surveys  of  land  to  be  acquired 
by  the  City  of  Boston  by  eminent  domain; 

e.  the  making  of  topographic  surveys  in  connection  with 
the  construction  of  various  municipal  buildings; 

f.  the  making  of  plans  and  surveys  of  city-owned  land 
for  purposes  of  interdepartmental  transfer  or  for  sale  to 
the  public; 

g.  the  making  of  engineering  surveys  and  plans  required 
by  other  city  departments;  and 

h.  furnishing  street  locations  and  related  engineering  in- 
formation to  the  public  and  furnishing  of  surveys  and  engi- 
neering data  in  matters  of  concern  to  the  City  of  Boston  as 
required  or  related  to  activities  under  the  jurisdiction  of 
other  municipal,  state,  federal,  and  private  agencies  or 
authorities,  including  services  of  consultants  or  contrac- 
tors engaged  by  these  agencies  or  authorities. 

During  the  past  ten  years  the  number  of  new  layouts 
(changing  the  status  of  these  private  ways  to  public  ways) 
has  become  minimal.  This  is  partially  due  to  the  fact  that 
most  of  the  vacant  lots  throughout  the  entire  city  have 
been  built  upon  and  therefore  the  need  for  newly  con- 
structed streets  is  not  great. 

The  following  projects  were  accomplished  during  the 
above-referenced,  twelve-month  pei 

PROJECTS 

Reconstruction  surveys,  streets 

Points  for  construction,  streets 

Survey  and  plan  of  specific  repairs,  streets 

Survey  and  plan  of  layout  and  widening  of  streets 
Survey  and  cross-sections  and  plan  of  streets .... 

Marking  lines  for  drilling  stone  bounds 

Survey  and  plans  of  land  for  recording  \ 

Requested  by  other  city  departments  i 


riod: 


41.0  miles 
22.8  miles 
2.1  miles 
0.56  miles 
2.02  miles 
2.64  miles 

16  plans 
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SURVEY  AND  PLAN  FOR  SPECIFIC  REPAIRS 

LENGTH 

LOCATION  IN  FEET 

Charles  Street,  Boston  Proper 1,240 

State  Street,  Boston  Proper 1 ,600 

Dudley  Street,  Dorchester  and  Roxbury 3,700 

Quincy  Street,  Dorchester  and  Roxbury 3,640 

Charles  Park  Road,  West  Roxbury 800 

Corey  Street,  West  Roxbury 100 

Total  11,080  = 2.1  miles 


SURVEY  PLAN  AND  PROFILE  FOR  LAYING  OUT 

LENGTH 

LOCATION  IN  FEET 

Mercer  Street,  Hyde  Park 250 

Taft  Court,  West  Roxbury 228 

Arborfield  Road,  West  Roxbury 800 

Downer  Avenue  (footway),  Dorchester 200 

Park  Lane  (footway).  West  Roxbury 400 

Keenan  Road,  Brighton 330 

Ryan  Road,  Brighton 270 

Brookline  Avenue,  Roxbury 500 

Total 2,978  = 56  miles 


CROSS-SECTIONS  AND  SURVEY 

LENGTH 

LOCATION  IN  FEET 

East  Eagle  Street,  East  Boston  and  Lexington  Street 200 

Hazelmere  Road,  West  Roxbury 300 

Tudor  Street,  South  Boston  5(X) 

Washington  Street,  Brighton 1,000 

Broad  Street,  Boston  Proper 175 

Byron  Street,  Boston  Proper 204 

Meridian  Street  Bridge,  East  Boston 300 

Trenton  Street,  East  Boston 300 

State  Street,  Boston  Proper 1 ,200 

Blagden  Street,  Boston  Proper 550 

Trinity  Place,  Boston  Proper 325 

Massachusetts  Avenue,  Roxbury 100 

Chatham  Street,  Boston  Proper 500 

Emerson  Street,  South  Boston 200 

Sleeper  Street,  South  Boston 1 ,090 

Commercial  Street,  Boston  Proper 1,200 

Milk  Street,  Boston  Proper 640 

Water  Street,  Brighton  720 

Washington  Street,  Boston  Proper  720 

Thacher  Court,  Boston  Proper 150 

Chatham  Row,  Boston  Proper 150 

Merchants  Row,  Boston  Proper 150 

Total  10,674  = 2.02  miles 
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MARKING  LINE  OR  DRILLING  STONE  BOUNDS 

LENGTH 

LOCATION  IN  FEET 

Cooper  Street,  Boston  Proper  100 

Summer  Street,  Boston  Proper 500 

Byron  Street,  East  Boston 500 

Perkins  Street,  West  Roxbury 2,000 

Huron  Circle,  Dorchester 2,000 

Blake  Street,  Hyde  Park 2,000 

Dorchester  Street,  South  Boston  280 

Quincy  Street,  Dorchester 1 ,600 

Dale  Street,  West  Roxbury 500 

Charles  Street,  Dorchester  1,400 

Draper  Street,  Dorchester 2,100 

Mt.  Ida  Road,  Dorchester 1 ,900 

Robinson  Street,  Dorchester 850 

Total  13.930  = 2.64  miles 


SURVEY  AND  PLAN  OF  LAND  FOR  RECORDING 
AT  REGISTRY  OF  DEEDS 

BUILDING/LOCATION  DISTRICT 

740-752  Centre  Street,  (BFD) West  Roxbury 

Jennie  L.  Baron  School,  515  Hyde  Park  Avenue Hyde  Park 

Wm.  L.  Cannon  School,  37  Hastings  Street West  Roxbury 

Martin  Milmore  School,  50  Kilmarnock  Street Boston  Proper 

Edwin  D.  Seaver  School,  35  Eldridge  Road West  Roxbury 

Joseph  Tuckerman  School,  286  Emerson  Street South  Boston 

No.  26  Middle  Street,  (vacant  land) South  Boston 

Joseph  J.  Hurley  School,  70  Worcester  Street Boston  Proper 

Frank  V.  Thompson  School,  100  Maxwell  Street, Dorchester 

Alexander  Hamilton  School,  189  Strathmore  Road West  Roxbury 

Elihu  Greenwood  School,  612  Metropolitan  Avenue Hyde  Park 

Henry  Grew  School,  40  Gordon  Avenue Hyde  Park 

Pierce  Street,  (subdivision  fire  station) Hyde  Park 

Emily  A.  Fifield  School,  5 Dunbar  Avenue Dorchester 

Thomas  Gardner  School,  30  Athol  Street Brighton 

Roslindale  High  School Roslindale 
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POINTS  FOR  CONSTRUCTION  SURVEY 

LENGTH 


STREET-DISTRICT  IN  FEET 

Keenan  Road,  Brighton 330 

Ryan  Road,  Brighton 276 

Hunnewell  Avenue,  Brighton 1,300 

Glenburnie  Road,  West  Roxbury 870 

Summer  Street,  West  Roxbury 650 

Sunset  Hill  Road,  West  Roxbury 750 

Westchester  Road,  West  Roxbury 700 

Brookdale  Street,  West  Roxbury 800 

Sherwood  Street,  West  Roxbury 2,000 

Charlesview  Street,  Brighton 250 

Brayton  Road,  Brighton 1,330 

Goldsmith  Street,  West  Roxbury 820 

Prospect  Avenue,  West  Roxbury 1,200 

Martin  Street,  West  Roxbury 900 

Danbury  Road,  Hyde  Park 360 

Crown  Street,  Hyde  Park 190 

Roseglen  Road,  Hyde  Park 240 

Avila  Road,  Hyde  Park 500 

East  Broadway,  South  Boston 2,340 

Caspar  Street,  West  Roxbury 540 

Gaylord  Street,  Dorchester 650 

Half  Moon  Street,  Dorchester 475 

Robin  Hood  Street,  Dorchester 355 

Tonawanda  Street,  Dorchester 1,900 

Wayland  Street,  Dorchester 1,500 

Wilbur  Street,  Dorchester 350 

Jacob  Street,  Dorchester 800 

Chipman  Street,  Dorchester 600 

Moultrie  Street,  Dorchester  1,350 

Normandy  Street,  Dorchester 700 

Annunciation  Road,  Roxbury 1,340 

Walden  Street,  Roxbury 1,180 

Emerson  Street,  South  Boston 2,330 

I Street,  South  Boston 2,810 

K Street,  South  Boston 1,200 

M Street,  South  Boston 650 

Bowdoin  Park,  Dorchester 125 

Clifton  Street,  Dorchester 2,000 

Creston  Park,  Dorchester 130 

Creston  Street,  Dorchester 650 

Devon  Street,  Dorchester 600 

Downer  Street,  Dorchester 1,000 

Howes  Street,  Dorchester 600 

Nonquit  Street,  Dorchester 400 

Roseland  Street,  Dorchester 475 

Rowell  Street,  West  Roxbury 550 

Samoset  Street,  Dorchester 855 

Thornley  Street,  Dorchester 800 

Astoria  Street,  Dorchester 950 

Dorchester  Avenue,  Dorchester 10,000 

George  Street,  Roxbury 830 

Greenwood  Street,  Dorchester 2,500 

McKone  Street,  Dorchester 780 

Savannah  Avenue,  Dorchester 400 

Shetland  Street,  Roxbury 570 

Sunderland  Street,  Roxbury 300 

Van  Winkle  Street,  Dorchester 400 

Waldeck  Street,  Dorchester 800 

Warner  Street,  Dorchester 800 

Willowwood  Street,  Dorchester 650 

Glen  Road,  West  Roxbury  600 
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Hall  Street,  West  Roxbury  800 

Mark  Street,  Roxbury 210 

Marmion  Street,  West  Roxbury 850 

Minton  Street,  West  Roxbury 400 

Olmstead  Street,  West  Roxbury 550 

Rosemary  Street,  West  Roxbury 525 

Wenham  Street,  West  Roxbury 1 ,300 

Glenway  Street,  Dorchester  1,500 

Hosmer  Street,  Dorchester 1,100 

Westville  Street,  Dorchester 2,700 

Woolson  Street,  Dorchester 1,200 

Marion  Street,  East  Boston 2,900 

Paris  Street,  East  Boston 1,800 

Bourneside  Street,  Dorchester 750 

Hecla  Street,  Dorchester 920 

Hillsboro  Street,  Dorchester 300 

Linvale  Street,  Dorchester 270 

Melville  Avenue,  Dorchester 3,140 

Vesta  Street,  Dorchester 550 

Ashfield  Street,  West  Roxbury 800 

Buchanan  Road,  West  Roxbury 2,010 

Congreve  Street,  West  Roxbury 1,130 

Grandview  Street,  West  Roxbury 460 

Neillian  Crescent,  West  Roxbury 700 

Rosecliff  Street,  West  Roxbury  690 

Sunnybank  Road,  West  Roxbury 240 

Metropolitan  Avenue,  West  Roxbury 700 

Blake  Street,  Hyde  Park 2,000 

Bowman  Street,  Dorchester 546 

Blackwell  Street,  Dorchester 347 

Pierce  Avenue,  Dorchester 1,500 

Wachusett  Street,  Hyde  Park 600 

Wade  Street,  Brighton 600 

Westwood  Street,  Brighton 750 

Raymond  Street,  Brighton 500 

Appian  Way,  Brighton 350 

Washington  Street,  Brighton  1,300 

Kingsley  Street,  Brighton  400 

Travis  Street,  Brighton  600 

Rena  Street,  Brighton 300 

Amboy  Street,  Brighton 200 

Arden  Street,  Brighton 400 

Holman  Street,  Brighton 400 

Hooker  Street,  Brighton 800 

Summit  Avenue,  Brighton 400 

Royce  Road,  Brighton 300 

Fiske  Terrace,  Brighton 200 

Mercer  Street,  South  Boston 800 

Ely  Road,  Dorchester  500 

Pomfret  Street,  West  Roxbury 60 

Draper  Street,  Dorchester 2,100 

Mt.  Ida  Road,  Dorchester 1 ,900 

Robinson  Street,  Dorchester 850 

Linden  Street,  Brighton 700 

Westbourne  Street,  West  Roxbury 1,100 

Church  Street,  West  Roxbury 1 ,000 

Brookdale  Street,  West  Roxbury 800 

Rowe  Street,  West  Roxbury 1,700 

Neillian  Crescent,  West  Roxbury 700 

Glen  way  Street,  Dorchester  1,500 

Hosmer  Street,  Dorchester 1,100 

Linden  Street,  Brighton 700 

Westville  Street,  Dorchester 2,700 

Woolson  Street,  Dorchester 1 ,200 


Total  120,309 
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RECONSTRUCTION  SURVEYS 

LENGTH 

STREET-DISTRICT  IN  FEET 

Casper  Street,  West  Roxbury 900 

Glenway  Street,  Dorchester 2,600 

Garth  Road,  West  Roxbury 700 

Martin  Street,  West  Roxbury 900 

Church  Street,  West  Roxbury 1,000 

Pompeii  Street,  Roxbury 500 

Linvale  Terrace,  Dorchester 430 

Wade  Street,  Brighton 700 

Lawley  Street,  Dorchester 1,050 

Buchanan  Road,  Dorchester 3,000 

West  Street,  Charlestown 220 

Fruit  Street,  Boston  Proper 620 

Joy  Street,  Boston  Proper 600 

Harrison  Avenue,  Boston  Proper 250 

Prospect  Avenue,  West  Roxbury 1 ,200 

Redfield  Street,  Dorchester 326 

River  Street,  Hyde  Park 1 ,000 

Rowe  Street,  West  Roxbury 1 ,700 

Walnut  Street,  Dorchester 530 

Woolson  Street,  Dorchester 1 ,300 

Parker  Hill  Avenue,  Roxbury 1,100 

Bloomington  Street,  Dorchester 400 

Buswell  Street,  Brighton 450 

Cedric  Street,  Dorchester 620 

Clancy  Road,  Dorchester 800 

Colliston  Road,  Brighton 330 

Tonawanda  Street,  Dorchester 300 

Woodrow  Avenue,  Dorchester  3,260 

Esmond  Street,  Dorchester  1,400 

Congreve  Street,  West  Roxbury  1,500 

Gates  Street,  South  Boston  1,100 

Knowlton  Street,  South  Boston 350 

East  Fourth  Street,  South  Boston 2,180 

Emerson  Street,  South  Boston 2,320 

K Street,  South  Boston 1,180 

M Street,  South  Boston  660 

East  Fifth  Street,  South  Boston 1 ,600 

I Street,  South  Boston 2,400 

Havre  Street,  East  Boston 1,300 

Holborn  Terrace,  Roxbury  140 

Dorchester  Avenue,  Dorchester 22,945 

Bucknam  Street,  Roxbury 400 

Charlesview  Street,  Brighton 250 

Wales  Street,  Dorchester 1,000 

Rosecliff  Street,  West  Roxbury 900 

Leedsville  Street,  Dorchester 600 

Water  Street,  Dorchester 700 

Brookdale  Street,  West  Roxbury 800 

Hosmer  Street,  West  Roxbury 1,120 

Commercial  Street,  Boston  Proper 2,070 

Lubec  Street,  East  Boston 550 

Logan  Street,  Roxbury 500 

Decatur  Street,  East  Boston 600 

Standard  Street,  Dorchester 300 

Woodgate  Street,  Dorchester 980 

Woodruff  Way,  Dorchester 1,550 

Woodmere  Street,  Dorchester 200 

Woodbole  Avenue,  Dorchester 2,250 

Belvidere  Street,  Boston  Proper  400 

Standish  Street,  Dorchester 400 

Topliff  Street,  Dorchester 1,400 


Public  Works  Department 


27 


Altacrest  Road,  West  Roxbury 330 

Leeds  Street,  Dorchester 375 

Adams  Street,  Dorchester  2,700 

William  Jackson  Avenue  Brighton 400 

Newburg  Street,  West  Roxbury 2,700 

Tudor  Street,  South  Boston 1 ,800 

Willow  Street,  West  Roxbury 237 

Albany  Street,  Boston  Proper 500 

Allston  Street,  Brighton 850 

Summit  Avenue,  Brighton 435 

Donnybrook  Avenue,  Brighton 800 

Bolton  Street,  South  Boston  2,900 

Silver  Street,  South  Boston  2,000 

Ward  Street,  South  Boston  480 

Washington  Street,  Brighton 1,600 

Audubon  Circle,  Roxbury 200 

Rugdale  Road,  Dorchester 975 

Woodfield  Street,  Dorchester 385 

Halliday  Street,  West  Roxbury 820 

Branton  Street,  Dorchester  330 

Orchardfield  Street,  Dorchester  900 

Saco  Street,  Dorchester 300 

Fenton  Street,  Dorchester  670 

Duncan  Street,  Dorchester 645 

Coffey  Street,  Dorchester 920 

Rawson  Street,  South  Boston  300 

Sylvester  Road,  Dorchester 610 

Glencliff  Road,  Hyde  Park 900 

Cedar  Lane  Way,  Boston  Proper 600 

Fairfax  Street,  Dorchester 585 

Victory  Road,  Dorchester  400 

Conway  Street,  West  Roxbury 800 

Neponset  Avenue,  Dorchester 5,500 

Centre  Street,  West  Roxbury 900 

Burrwood  Road,  West  Roxbury 750 

Gretter  Road,  West  Roxbury 950 

Bird  Street,  Dorchester 400 

Adams  Street,  Dorchester  300 

Adams  Street,  Dorchester  2,100 

Barker  Street,  Brighton  250 

Billerica  Street,  Boston  Proper 550 

Magnolia  Square,  Dorchester 250 

Cushing  Avenue,  Dorchester 850 

Northbourne  Road,  West  Roxbury 250 

Marshfield  Street,  Roxbury 855 

Beverly  Street,  Boston  Proper 400 

Batchelder  Street,  Roxbury 460 

Washington  Street,  Brighton 1 ,400 

Maryknoll  Stree,  Dorchester 1,300 

Mary  knoll  Terrace,  Dorchester 200 

St.  Botolph  Street,  Boston  Proper 240 

Cooper  Street,  Boston  Proper 700 

Lafayette  Street,  Boston  Proper 130 

North  Margin  Street,  Boston  Proper  960 

Stillman  Street,  Boston  Proper 480 

Thacher  Street,  Boston  Proper 550 

Wiget  Street,  Boston  Proper 260 

Atkinson  Street,  Roxbury  825 

Rawston  Road,  West  Roxbury  600 

Richmond  Street,  Boston  Proper  570 

Summer  Street,  South  Boston 800 

Waverly  Street,  Roxbury 1,240 

West  Fifth  Street,  South  Boston 1,020 

West  Fourth  Street,  South  Boston 1 ,700 
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Yawkey  Way,  Roxbury 850 

Miner  Street,  Roxbury 250 

Lyon  Street,  Dorchester 800 

Coleus  Park,  Dorchester  400 

Alabama  Street,  Dorchester 1 ,840 

Albion  Street,  Dorchester 480 

Brunswick  Street,  Dorchester  640 

Harvard  Street,  Dorchester 1,700 

Milk  Street,  Boston  Proper 880 

Walter  Street,  West  Roxbury 640 

Water  Street,  Boston  Proper 640 

Massachusetts  Avenue,  Roxbury 450 

Longmeadow  Street,  Dorchester 300 

Putnam  Street,  East  Boston 750 

Pilgrim  Road,  Roxbury 800 

Munroe  Street,  Roxbury 1 ,100 

Park  Drive,  Roxbury  180 

Beacon  Street,  Boston  Proper 150 

Endicott  Court,  Boston  Proper 125 

Morton  Street,  Boston  Proper 300 

Thacher  Court,  Boston  Proper 150 

Raymond  Street,  Brighton 100 

Allston  Street,  Brighton 400 

Rosegarden  Circle,  Brighton 240 

Washington  Street,  Brighton 1,000 

Ridgeview  Avenue,  Dorchester 1,260 

Bluefield  Terrace,  Dorchester 480 

Briarcliff  Terrace,  Dorchester 500 

Mamelon  Circle,  Dorchester 850 

Donwood  Terrace,  Dorchester  360 

Cragmere  Terrace,  Dorchester 360 

Powell  Street,  West  Roxbury 370 

Robert  Street,  West  Roxbury 1 ,300 

South  Street,  West  Roxbury 1 ,000 

Washington  Street,  West  Roxbury 1,100 

Chase  Street,  Dorchester 310 

Althea  Street,  Dorchester 300 

Winslow  Street,  Roxbury 200 

Old  Harbor  Street,  South  Boston 1,500 

Zeigler  Street,  Roxbury  850 

Melcher  Street,  South  Boston 700 

Batchelder  Street,  Dorchester 160 

West  Fifth  Street,  South  Boston 500 

Woodville  Street,  Dorchester 850 

Prescott  Street,  East  Boston 1 ,000 

Whitby  Street,  East  Boston 500 

Norfolk  Street,  Dorchester 1 ,900 

State  Street,  Boston  Proper 1 ,420 

Franklin  Street,  Boston  Proper 220 

Merchants  Row,  Boston  Proper 140 

Chatham  Street,  Boston  Proper  510 

Chatham  Row,  Boston  Proper  110 

Egleston  Square,  Roxbury 1,500 

Stanbro  Street,  Hyde  Park 1 ,800 

Washington  Street,  Dorchester 500 

Bellevue  Street,  Dorchester 2,000 

Blakeville  Street,  Dorchester 650 

Corman  Road,  Dorchester 600 

Shirley  Street,  Roxbury  1,600 

Mattakeeset  Street,  Hyde  Park 700 

Dracut  Street,  Dorchester 1 ,100 

Sutherland  Road,  Brighton 2,200 

Erie  Street,  Hyde  Park 1 ,400 

Taunton  Avenue,  Hyde  Park 2,425 
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Travis  Street,  Brighton 650 

Proctor  Street,  Roxbury 950 

Euclid  Street,  Dorchester 420 

Lynn  Street,  Boston  Proper 250 

Robey  Street,  Dorchester 250 

Mascoma  Street,  Dorchester 600 

Morton  Street,  Dorchester 850 

Seaborn  Street,  Dorchester  400 

Columbus  Avenue,  Roxbury 450 

Woodford  Street,  Dorchester 700 

Norton  Street,  Dorchester 450 

Birchcroft  Road,  Hyde  Park 1,200 

Farwell  Avenue,  Hyde  Park 800 

Vinton  Street,  South  Boston 680 

Bellevue  Street,  West  Roxbury  4,200 

Inwood  Street,  Dorchester 430 

Brent  Street,  Dorchester 600 

Browning  Avenue,  Dorchester 800 

Massachusetts  Avenue,  Roxbury 300 

Morton  Street,  Dorchester 300 

Judson  Street,  Dorchester 400 

Landgon  Street,  Dorchester 600 

Puritan  Avenue,  Dorchester 680 

Roswell  Street,  Dorchester 200 

Leroy  Street,  Dorchester  800 

Oakland  Street,  Brighton 1 ,600 

Brenton  Street,  Dorchester 300 

Wabash  Street,  Dorchester 550 

Bourne  Street,  West  Roxbury 2,800 

Norfolk  Street,  Dorchester 6,200 

Wellington  Hill  Street,  Dorchester 2,900 

Ridgewood  Street,  Dorchester 840 

Willow  Street,  West  Roxbury 3,200 

Bloomfield  Street,  Dorchester 1,600 

Autumn  Street,  Roxbury 425 

Quincy  Street,  Dorchester  and  Roxbury 500 

Hancock  Street,  Boston  Proper 100 

Colchester  Street,  Hyde  Park 1 ,600 

Alcott  Street,  Brighton 500 

Johnswood  Road,  West  Roxbury 600 

Millet  Street,  Dorchester  2,500 

Milton  Avenue,  Hyde  Park 1 ,000 

Public  Alley  No.  427  500 

Public  Alley  No.  439 500 

Total 


15,765 
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SANITARY  DIVISION 

The  following  is  a report  of  the  activities  and  accom- 
plishments of  the  Sanitary  Division  (Solid  Waste  Control) 
during  the  period  July  1,  1979,  to  June  30,  1980. 

Administrative  Section 

Administration 

The  Administrative  Section  supervises  and  oversees  the 
administration  of  the  division;  prepares  and  maintains  the 
budget;  prepares  all  reports  and  correspondence;  all  con- 
tracts for  public  bidding  and  execution;  prepares  and  proc- 
esses all  payments,  contractual;  service  orders;  purchase 
orders.  Compiles  and  maintains  records  on  collection  and 
disposal  of  solid  waste,  alley  cleaning,  lot  cleaning,  litter 
baskets,  abandoned  car  programs,  process  applications  for 
permits  for  the  transportation  of  refuse  and  supervises  the 
operation  of  the  Snow  Emergency  Center. 

Superintendent  Bernard  Donnelly  was  appointed  to  the 
position  on  March  21,  1979,  filling  the  vacancy  due  to 
retirement  of  previous  superintendent;  after  a sudden 
brief  illness  Mr.  Donnelly  died  on  June  5,  1980.  A career 
employee  of  thirty-four  years  Mr.  Donnelly  was  first 
appointed  to  the  department  as  a laborer  in  1946,  he  ad- 
vanced in  the  ranks  of  the  labor  service  to  the  position  of 
superintendent,  the  position  he  held  at  the  time  of  his 
death.  Mr.  Donnelly  was  a conscientious  and  diligent 
worker  and  his  vast  experience  from  his  years  of  service  in 
this  division  was  a great  asset  to  the  Public  Works  Depart- 
ment. Mr.  Cornelius  Doherty  has  been  appointed  tempo- 
rary superintendent  as  of  May  14,  1980. 

Collection  Section 

Refuse  Collection  Contracts 

The  city  exercised  its  second  renewal  option  in  accord- 
ance with  Article  11  of  the  publicly  advertised  refuse 
collection  contracts  which  provided  for  the  renewal  of  the 
contracts  effective  July  1,  1979.  All  eleven  district  con- 
tracts for  collecting  and  removing  refuse  were  renewed 
with  the  present  contractors.  The  total  expenditure  for  the 
twelve-month  period  of  this  report  for  said  contracts 
amounted  to  $5,218,305.  A total  of  250,425  tons  of  house- 
hold refuse  was  collected  during  the  year. 
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Lot  Cleaning 

The  lot  cleaning  program  is  an  undertaking  that  has 
been  in  operation  since  1967,  and  is  an  important  program 
in  the  activities  of  the  division.  It  is  responsible  for  the 
cleaning  of  some  of  the  vacant  lots  throughout  the  city.  All 
littered  vacant  lots  under  the  jurisdiction  of  this  division, 
were  cleaned  at  least  once  and  some  more  often  during  the 
year  for  a total  of  1,192  lots.  Approximately  5,186  tons  of 
debris  were  removed  from  these  lots  during  the  period  of 
this  report. 

Alley  Cleaning 

The  alley  cleaning  program  maintained  by  this  division 
in  the  South  End  and  lower  Roxbury  district  is  a continu- 
ing operation  during  the  year  and  is  our  responsibility  for 
keeping  the  littering  of  these  alleys  within  reasonable 
bounds  paying  particular  attention  to  the  heads  of  the 
alleys.  Approximately  3,021  tons  of  debris  and  refuse  were 
removed  from  the  alleys  during  the  year. 

Litter  Baskets 

To  assist  in  the  constant  effort  to  control  littering  in  the 
business  sections  of  the  city,  there  are  566  pole-type  litter 
baskets  located  throughout  the  city  principally  where  there 
are  heavy  accumulations  of  pedestrian  litter.  These  baskets 
are  maintained  by  the  division  and  emptied  on  a daily 
schedule  by  the  litter  basket  crew.  There  are  approximately 
150  sidewalk  concrete  litter  containers,  which  are  owned 
and  maintained  by  a private  company,  with  the  approval 
of  the  Public  Works  Department,  they  are  placed  on  loca- 
tions by  said  company  with  an  agreement  that  these 
sidewalk  containers  will  be  emptied  by  the  Sanitary  Divi- 
sion litter  basket  crew.  These  sidewalk  containers  are 
located  on  the  daily  routes  covered  by  this  crew. 

Market  Cleaning 

The  division  provides,  as  a special  service,  two,  packer- 
type  trucks  on  Fridays  and  Saturdays  of  each  week,  servic- 
ing pushcart  peddlers  and  storekeepers  in  the  market  area 
on  Blackstone  Street,  Boston.  This  service  is  unique  in  the 
sense  that  the  entire  Blackstone  Street  is  occupied  by  the 
so-called  pushcart  peddlers  who  are  not  permanent  on 
location  as  a store  would  be.  Agreement  has  been  reached 
with  this  department  and  the  peddlers  association  that  the 
trucks  would  be  provided  and  they  (the  association 
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members)  would  load  their  own  debris  into  the  trucks.  A 
total  of  approximately  1,151  tons  of  refuse  was  disposed  of 
during  the  twelve  months  of  this  report  at  a cost  of 
$18,416. 

Abandoned  Vehicles 

The  division  removes  abandoned,  junk  vehicles  from  the 
public  ways,  streets,  and  lots  within  the  city.  These  vehicles 
are  first  processed  by  the  Police  Department  and  then  for- 
warded to  this  division  for  removal. 

This  division  publicly  advertises  annually  a contract  for 
removing  abandoned,  junk  vehicles  which  resulted  in  a 
contract  being  awarded  to  the  bidder  which  calls  for  a pay- 
ment to  the  city  of  $45.50  per  vehicle.  A total  of  354 
abandoned  vehicles  were  removed  from  the  streets  at  an  in- 
come of  $16,107  to  the  city. 

Clean-up  Campaign 

The  Annual  Spring  Clean-up  Campaign  was  conducted 
during  the  month  of  May,  1980.  Tons  of  debris  (placed  on 
the  sidewalk  by  residents  conducting  basement,  attic,  and 
backyard  cleanouts)  were  removed  by  the  refuse  collection 
contractors  and  division  forces.  Also  community  groups, 
working  through  their  local  Little  City  Halls  and  Office  of 
Public  Service  used  88  containers,  25  cubic  yards  in  size, 
supplied  by  this  division  to  assist  in  their  efforts  to  clean  up 
their  neighborhoods.  The  providing  and  servicing  of  these 
containers  was  done  under  contract  as  a result  of  public 
bidding  by  SCA  Disposal  Services  of  New  England,  Inc., 
low  bidder,  at  a cost  of  $7,832. 

Gardner  Street  Sanitary  Landfill 

The  final  phasing  out  of  this  disposal  site  took  place  on 
June  30,  1980.  For  the  past  year  refuse  from  only  three  dis- 
tricts of  Boston  was  disposed  of  at  this  site  completing  the 
final  phase  out.  A survey  by  Sasaki  Associates  is  being 
finalized  to  determine  the  use  of  the  land  upon  the  comple- 
tion of  utilizing  this  area  as  a landfill.  A total  of  55,150 
tons  of  household  refuse  was  received  and  disposed  of  at 
the  landfill;  residents  and  other  department  and  govern- 
ment agencies  disposed  of  approximately  80,000  tons  of 
debris.  In  keeping  with  state  health  codes  on  proper  cover 
on  a landfill,  150,000  tons  of  cover  material  was  used  dur- 
ing the  period  of  this  report. 
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Outside  Disposal  Sites 

Contracts  for  disposal  of  refuse  from  various  districts  of 
Boston  were  awarded  as  a result  of  the  city  exercising  its 
final  option  for  renewal,  in  accordance  with  Article  19,  of 
said  contracts  for  eight  of  eleven  districts  of  Boston.  Con- 
tracts were  renewed  with  five  firms  for  the  use  of  a dis- 
posal site,  the  work  commencing  on  July  1,  1979,  for  a 
twelve-month  period  ending  June  30,  1980.  The  total  ex- 
penditure for  the  disposal  contracts  was  $2,349,572.  A 
total  of  171,745  tons  of  refuse  was  disposed  of  under  these 
contracts. 

Snow  Removal 

The  Snow  Emergency  Center  located  in  Room  113,  City 
Hall,  completed  its  eighteenth  year  of  operation.  However, 
this  year,  for  the  second  year  in  a row,  was  a quiet  one  for 
the  center  which  is  rather  unique.  Although  a severe  cold 
winter  was  experienced  there  was  no  storm  of  any  snow  ac- 
cumulation that  warranted  the  opening  of  the  center.  The 
center  is  operated  under  the  supervision  of  Joseph  P. 
Sances,  administrative  assistant  of  this  division,  as  direc- 
tor. The  Sanitary  Division,  as  well  as  other  divisions  of  the 
department,  supply  personnel  who  are  the  nucleus  of  the 
operation  of  the  center.  Also,  representatives  from  the 
Traffic  and  Parking,  Police,  Fire,  Office  of  Public  Service 
are  assigned  to  the  center  along  with  MBTA,  Gas,  Edison, 
and  Telephone  representatives  and  all  other  city  depart- 
ments are  in  constant  communication  with  the  center  ready 
to  give  their  assistance  when  and  where  needed.  The 
emergency  center  is  prepared  to  go  into  operation  at  a 
moment’s  notice  for  any  type  of  emergency  situation. 
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PAYMENTS  TO  REFUSE  COLLECTION  CONTRACTORS 


July  1,  1979  — June  30,  1980 

Amount 

District  Contractor  Paid 

lA  Charlestown  Banfield  & Associates,  Inc $ 151,368 

IB  Boston  Proper  Charles  Lee  Disposal  Co.,  Inc 715,390 

2 Jamaica  Plain  United  Contracting  Co.,  Inc.  of  Boston 402,923 

3 Dorchester  North  SCA  Disposal  Services  of  New  England,  Inc 575,153 

4 Brighton  Banfield&  Associates,  Inc 566,762 

5 South  Boston  SCA  Disposal  Services  of  New  England,  Inc 268,821 

6 West  Roxbury  SCADisposalServicesof  New  England,  Inc 480,736 

7 Dorchester  South  M&C  Division  of  Browning-Ferris  Industries,  Inc. . 677,541 

8 Hyde  Park  Omega  Systems,  Inc 371,065 

9 East  Boston  SCADisposalServicesof  New  England,  Inc 320,423 

10  Roxbury  Dooley  Brothers  Division  of  Browning-Ferris 

Industries,  Inc 688,123 


Total  $5,218,305 


PAYMENTS  TO  REFUSE  DISPOSAL  CONTRACTORS 
July  1,  1979  — June  30, 1980 

Refuse  Energy  Systems  Co.,  100  Salem  Turnpike,  Saugus,  Mass. 

District  lA  — Charlestown,  5,639.2  tons  at  $15.40  a ton  = $86,843 
District  4 — Brighton,  21,947.6  tons  at  $15.40  a ton  = $337,994 
District  9 — East  Boston,  15,627.6  tons  at  $14.70  a ton  = $229,726 
Total  tons  = 43,214.4 
Total  monies  = $645,563 

SCA  Disposal  Services  of  New  England,  Inc.,  140  Brookline  Avenue,  Boston,  Mass. 

Disposal  site  located  in  Cambridge. 

District  3 — Dorchester  North,  27,210.5  tons  at  $16  a ton  = $435,367 
District  5 — South  Boston,  11,572.4  tons  at  $16  a ton  = $185,159 
Pushcart,  Blackstone  Street,  1,151  tons  at  $16  a ton  = $18,416 
Total  tons  = 39,933.9 
Total  monies  = $638,942 

East  Bridgewater  Associates,  234  Thatcher  Street,  East  Bridgewater,  Mass. 

District  IB  — Boston  Proper,  28,368.5  tons  at  $1 1.75  a ton  = $333,329 

M «&  C Division  of  Browning-Ferris  Industries,  Inc.,  42  Nightingale  Avenue,  Quincy,  Mass. 

Disposal  site  located  in  Plainville. 

District  7 — Dorchester  South,  29,110.1  tons  at  $12  a ton  = $349,321  ^ 

Dooley  Brothers  Division  of  Browning-Ferris  Industries,  Inc.,  170  Market  Street,  Brighton, 

Mass.  Disposal  site  located  in  Plainville. 

District  10  — Roxbury,  31,118.1  tons  at  $12  a ton  = $373,417 
Total  tons  = 171,745 
Total  monies  = $2,349,572 


PAYMENTS  FOR  COVER  MATERAL 
AT  GARDNER  STREET  SANITARY  FILL 

West  Roxbury  Crush  Stone  Co.,  July  1,  1979,  to  June  30,  1980 
150,000.1  tons  at  $4.39  a ton  = $658,501 
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PAYMENTS  RECEIVED 

FOR  REMOVAL  OF  ABANDONED  AUTOMOBILES 

Hyde  Park  Auto  Replacement,  July  1,  1979,  to  June  30,  1980 
354  cars  at  $45.50  a car  = $16,107 

EXPENDITURES 

Payments  to  refuse  collection  contractors $5,21 8 ,305 

Payments  for  cover  material  for  Gardner  Street  landfill 658,501 

Payments  for  disposal  of  refuse  from  various  districts  of 

Boston 2,349,572 

Total  collection  and  disposal  expenditures $8,226,378 

Payroll  Totals 

Administrative $ 41,690 

Collection  Section 407,307 

Other  Services  (lot  and  alley  cleaning,  litter  basket, 

abandoned  cars) 449,727 

Gardner  Street  landfill 133,538 

Overtime  payrolls  152,958 

Total  payrolls $1,185,270 

Repairing  and  refinishing  pole  litter  baskets $ 2,378 

Landfill  operation  costs  (other  than  labor  and  cover  material) 

(includes  rental  of  equipment) 24,651 

Supplies  and  materials  (other)  9,662 

Rental  of  refuse  containers  and  other  costs  for  community 

cleanup 7,921 

Miscellaneous  (advertising,  engineering  services,  travel 

reimbursement,  etc.) 43,424 

Grand  Total  Expenditures $9,499,693 

COLLECTION  AND  DISPOSAL  COSTS 

Refuse  Collection 

171,745  tons,  $32.77  a ton 

Collection  contracts  $5,218,305 

Supervision  407,307 

Miscellaneous  expenditures 3,424 

$5,629,036 

Refuse  Disposal 
Outside  Sites 

Refuse  Energy  Systems  Co.  contract $15.40a  ton 

14.70  a ton 

SCA  Disposal  Services  of  New  England,  Inc.  contract  ..  16.00  a ton 

East  Bridgewater  Associates  contract 11.75a  ton 

MifeC  Division  of  Browning-Ferris  Industries,  Inc. 

contract  12. (X)  a ton 

Dooley  Brothers  Division  of  Browning-Ferris  Industries, 

Inc.  contract 12.00  a ton 

Sanitary  Landfill 

135,200  tons,  $6.04  a ton 

Payroll $ 133,538 

Cover  material  — gravel 658,501 

Landfill  operation  cost  (rental  of  heavy  equipment) 24,615 


$ 816,690 


36 


City  Document  No.  18 


HIGHWAY  DIVISION 

The  activities  of  the  various  sections  of  the  Highway 
Division  from  July  1,  1979,  to  June  30,  1980,  were  as 
follows: 

Construction  Section 

Supervised  the  construction  of  134  streets  for  a total  cost 
of  $8,528,010.83. 

Contracts  were  awarded  in  1979-1980  to  be  completed  in 
1980-1981  for  the  reconstruction  of  94  streets  for  a total 
cost  of  $6,609,630.80. 

Maintenance  Section 

Supervised  the  following:  three  contracts  for  repairs  to 
roadways  in  all  areas  of  the  city,  amounting  to 
$628,052.50;  nine  contracts  for  repairs  to  sidewalks  in  all 
areas  of  the  city,  amounting  to  $1,515,897;  three  contracts 
for  sidewalk  patching  amounting  to  $144,544;  and  eleven 
contracts  for  asphalt  resurfacing  in  all  areas  of  the  city, 
amounting  to  $2,294,258.75. 

The  ten  district  yards  performed  sidewalk  and  roadway 
repairs,  street  cleaning,  snow  removal,  plowing  and  sand- 
ing operations,  and  supervised  the  work  performed  under 
ten  street  cleaning  contracts  for  an  amount  $484,416. 

Clerical  Section 

Prepared  all  estimates  for  payment  for  street  reconstruc- 
tion work,  roadway  and  sidewalk  repairs,  and  all  estimates 
and  bills  relating  to  snow  removal  work;  processed  all  cor- 
respondence relating  to  Highway  Division  matters; 
prepared  various  types  of  contracts;  processed  all  street 
cleaning  estimates  for  payment;  processed  all  complaints 
received  by  telephone,  letter,  and  personal  visits  by  abut- 
ters and  residents  pertaining  to  sidewalk,  roadway,  street 
cleaning,  bridge  defects,  and  snow  removal  problems; 
maintained  files  and  records  of  all  Highway  Division  ac- 
tivities. 

Lighting  Section 

This  section  ordered  the  installation  of  fifteen,  7,000 
lumen,  mercury  vapor  lamps;  three,  15,000  lumen  mercury 
vapor  lamps;  thirteen,  20,000  lumen  mercury  vapor  lamps; 
sixty-eight,  35,000  lumen  mercury  vapor  lamps.  A total  of 


Public  Works  Department 


37 


2,047  City  of  Boston-owned  electric  street  lamps  were  in- 
stalled in  the  various  districts  of  the  city. 


Snow  Removal 

During  1979-1980  snow  removal  operating  contractors 
were  hire  two  times  to  supplement  city  equipment.  The  city 
equipment  was  used  eight  times  during  1979-1980  for  plow- 
ing and/or  salting.  The  total  amount  expended  for  snow 
removal  work  for  the  1979-1980  season  by  the  Public 
Works  Department  was  $1,073,957. 


Summary  of  cost  of  contract  reconstruction  work  per- 
formed in  Highway  Division  from  July  1,  1979,  to 
June  30, 1980  and  street  reconstruction  work  awarded 
in  1979-1980  to  be  completed  in  1980-1981. 


Streets  reconstructed  during  1979-1980  $8,528,010  83 

Street  reconstruction  awarded  in  1979-1980  to  be  com- 
pleted in  1 980- 1981  6,609,630  80 

Total $15,137,641  63 


STREETS  RECONSTRUCTED  IN  1979-1980 


STREET 
B Street 
West  Broadway 
West  Third  Street 
West  Fifth  Street 
West  Seventh  Street 

LIMITS 

West  Seventh  Street  to  West  First  Street 

Dorchester  Avenue  to  D Street 

Dorchester  Street  to  B Street 

Dorchester  Street  to  D Street 

Dorchester  Street  to  B Street 

Morris  Street 
Princeton  Street 

Putnam  Street  to  Marion  Street 

Meridian  Street  to  Eagle  Street 

Antrim  Street 
Blenford  Road 
Fairbanks  Street 
Hewlett  Street 
Marion  Street 
Myles  Standish  Road 
Nonantum  Street 
Seymour  Street 
Trapelo  Street 

Bennington  Street  to  Ashley  Street 
Colborne  Road  to  Priscilla  Road 
Washington  Street  to  Faneuil  Street 
Centre  Street  to  Walter  Street 
Princeton  Street  to  Saratoga  Street 
La  Grange  Street  to  St.  Theresa  Road 
Washington  Street  to  Newton  boundary  line 
Brown  Avenue  to  Canterbury  Street 
Glenmont  Street  to  Lake  Street 

Copeland  Street 
Iroquois  Street 
Tupelo  Street 
Woodward  Avenue 
Faunce  Road 
Nightingale  Street 
Norwell  Street 
West  Newton  Street 

Moreland  Street  to  Warren  Street 
Calumet  Street  to  Sachem  Street 
Savin  Street  to  Quincy  Street 
Dudley  Street  to  George  Street 
Fremont  Street  to  Merola  Park 
Wales  Street  to  Bernard  Street 
Washington  Street  to  Carmen  Street 
Public  Alley  No.  403  to  railroad  bridge 

Lane  Park 
Manton  Terrace 

Foster  Street,  westerly 

Brainerd  Road  to  Brookline  line 

Abbot  Street 
Alvan  Terrace 

Blue  Hill  Avenue  to  Harvard  Street 
Sumner  Street  to  dead  end 

CONTRACT 

AMOUNT 

$826,024  50 
396,719  40 


416,423  70 


199,596  93 
129,684  50 
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Clarence  Street 
Glenhill  Road 
Sachem  Street 
Sewall  Street 

Allston  Street 
Dunboy  Street 
Kilsyth  Road 
Kilsyth  Terrace 
Riverdale  Street 
Wolcott  Square 

Bromfield  Street 
Temple  Place 
Washington  Street 
West  Street 

Gardner  Street 
Roxbury  Street 

Dorchester  Avenue 

Addison  Street 
Arbutus  Street 
Bournedale  Road 
Brookvale  Street 
Capen  Street 
Carruth  Street 
Caryll  Street 
Charlemont  Street 
Clermont  Street 
Cornwall  Street 
Crossman  Street 
Dana  Avenue 
Delmont  Street 
Ellison  Avenue 
Elmer  Road 
Enterprise  Street 
Ford  Street 
Frontenac  Street 
Hawin  Way 
Hall-Davis  Street 
Hollingsworth  Street 
Kenmare  Road 
Livingstone  Street 
Mt.  Hope  Street 
Newhall  Street 
O’Donnell  Road 
Ogden  Street 
Orchardhill  Road 
Patterson  Street 

Rector  Road 
Rosewood  Street 
Rodman  Street 
Rugby  Road 
Rundel  Park 
Seaview  Avenue 
Theodore  Street 
Welles  Avenue 
Wilmington  Avenue 
Wilmore  Street 
Winston  Road 


Dudley  Street  to  George  Street 

Tiverton  Street  to  end 

Parker  Hill  Avenue  to  Hillside  Street 

Tremont  Street  to  Delle  Avenue 255,559  15 

Summit  Avenue  to  Vinal  Street 
Bigelow  Street  to  Perthshire  Road 
Lanark  Road  to  Brookline  boundary  line 
Kilsyth  Road  to  end 
Western  Avenue  to  Raymond  Street 


Hyde  Park  Avenue  and  Prescott  Street,  intersection  of. . 181,538  50 

Washington  Street  to  Tremont  Street 
Washington  Street  to  Tremont  Street 
West  Street  to  Milk  Street 

Washington  Street  to  Tremont  Street 1,358,622  10 

Centre  Street  to  Roxbury  Street 

Centre  Street  to  Anita  Terrace 164,688  70 

Savin  Hill  Avenue  to  Southeast  Expressway 352,070  25 


Saratoga  Street  to  McClellan  Highway 
Lucerne  Street  to  Irma  Street 
Wachusett  Street  to  Bourne  Street 
Dorchester  Avenue  to  Hutchinson  Street 
Fairmount  Street  to  Selden  Street 
Ashmont  Street  to  Gallivan  Boulevard 
Morton  Street  to  Maryknoll  Street 
Minot  Street  to  Delmont  Street 
Fuller  Street  to  Bailey  Street 
Brookside  Avenue  to  Amory  Street 
Babson  Street  to  West  Selden  Street 
Hyde  Park  Avenue  to  Folsom  Street 
Adams  Street  to  Charlemont  Street 
Carruth  Street  to  Adams  Street 
Carruth  Street  to  Adams  Street 
Boston  Street  to  Clapp  Street 
Boardman  Street  to  Breed  Street 
Blue  Hill  Avenue  to  Lucerne  Street 
Hyde  Park  Avenue  to  Harding  Road 
Milton  Street  to  Hill  Top  Street 
Cummins  Highway  to  Caton  Street 
Gallivan  Boulevard  to  Minot  Street 
Blue  Hill  Avenue  to  Lucerne  Street 
Hyde  Park  Avenue  to  American  Legion  Highway 
Ashmont  Street  to  Pierce  Avenue 
Washington  Street  to  Valley  Road 
Fairmount  Street  to  approximately  415  feet  southerly 
Morton  Street  to  Lennoco  Road 
Gallivan  Boulevard  to  approximately  220  feet  south- 
easterly beyond  Brookvale  Street 
River  Street  to  Hollingsworth  Street 
Cummins  Highway  to  Rector  Road 
Wachusett  Street  to  Patten  Street 
Cummins  Highway  to  Greenfield  Road 
Ashmont  Street  to  within  10  feet  of  Elmer  Road 
Drumlin  Street  to  Orient  Avenue 
Middleton  Street  to  Morton  Street 
Washington  Street  to  Talbot  Avenue 
Ogden  Street  to  Nevada  Street 
Blue  Hill  Avenue  to  Norfolk  Street 

Willow  wood  Street  to  Lucerne  Street 747,406  00 
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Marie  Street 
Kenton  Road 
River  Street 
Templeton  Street 
Toledo  Terrace 

Howard  Avenue 

Dorchester  Avenue 
Gaylord  Street 
Half  Moon  Street 
Robin  Hood  Street 
Tonawanda  Street 
Wayland  Street 
Wilbur  Street 

Keenan  Road 
Ryan  Road 
Hunnewell  Avenue 
Glenburnie  Road 
Summer  Street 
Sunset  Hill  Road 

Westchester  Road 
Spring  Street 

Albemarle  Street 
Pollen  Street 
Garrison  Street 
Chipman  Street 
Jacob  Street 
Moultrie  Street 
Normandy  Street 
Annunciation  Road 
Walden  Street 

East  Broadway 

Bowdoin  Park 
Clifton  Street 
Creston  Park 
Creston  Street 
Devon  Street 
Downer  Avenue 
Howes  Street 
Nonquit  Street 
Roseland  Street 
Rowell  Street 
Samoset  Street 
Thornley  Street 

Gove  Street  Footpath 
and  Rampway 

Glenway  Street 
Hosmer  Street 
Page  Street 
Westville  Street 
Woolson  Street 


Percival  Street  to  Mt.  Ida  Road 
Washington  Street  to  end 
Violante  Street  to  Cummins  Highway 
Dorchester  Avenue  to  Adams  Street 


Arcadia  Street  to  end  268,847  70 

Dudley  Street  to  Quincy  Street 293,969  00 

Gibson  Street  to  Fuller  Street 


Chamberlain  Street  to  Washington  Street 
Lingard  Street  to  Magnolia  Street 
Hartford  Street  to  Magnolia  Street 
Greenbrier  Street  to  Geneva  Avenue 
Dacia  Street  to  Magnolia  Street 

Cushing  Avenue  to  Upham  Avenue 731 ,346  79 

Market  Street  to  Ryan  Road 

Keenan  Road  northeasterly  and  southwesterly 

Burton  Street  to  Champney  Street 

Burnside  Avenue  to  Cerdan  Avenue 

Autumn  Street  to  Powell  Street 

Montclair  Avenue  to  360  feet  north  of  Sunset  Hill 

Path 

Lila  Road  to  dead  end 

At  Cypress  Street 345,413  78 

St.  Botolph  Street  to  end 
St.  Botolph  Street  to  Penn-Central  Railroad 
St.  Botolph  Street  to  Huntington  Avenue 
Norfolk  Street  to  Torrey  Street 
Ballou  Avenue  to  Jones  Avenue 
Washington  Street  to  Allston  Street 
Geneva  Avenue  to  Devon  Street 
Parker  Street  to  Ruggles  Street 


Centre  Street  to  Heath  Street 459,884  25 

G Street  to  L Street 221,441  00 

Bowdoin  Street  to  dead  end 


Shirley  Street  to  Dudley  Street 
Creston  Street  to  dead  end 
Normandy  Street  to  Blue  Hill  Avenue 
Normandy  Street  to  Blue  Hill  Avenue 
Pleasant  Street  to  Sawyer  Avenue 
Pleasant  Street  to  Dorchester  Avenue 
Dudley  Street  to  dead  end 
Samoset  Street  to  Dorchester  Avenue 


Cushing  Avenue  to  Hancock  Street 
Welles  Avenue  to  Centre  Street 

Pleasant  Street  to  Dorchester  Avenue 652, 195  50 

Bremen  Street  to  Orleans  Street 108,728  40 


Blue  Hill  Avenue  to  Bradshaw  Street 
Norfolk  Street  to  Blue  Hill  Avenue 
McLelland  Street  to  Glenway  Street 


Bowdoin  Street  to  Corwin  Street 

Blue  Hill  Avenue  to  Norfolk  Street 417,850  68 

Total $8,528,010  83 
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AWARDED  IN  1979-1980  TO  BE  COMPLETED  IN  1980-1981 

STREET  LIMITS 


Brayton  Road 
Charlesview  Street 
Brookdale  Street 
Caspar  Street 
Church  Street 
Goldsmith  Street 
Martin  Street 
Metropolitan  Avenue 
Prospect  Avenue 
Rowe  Street 
Sherwood  Street 
Westbourne  Street 
Crown  Street 
Danbury  Road 
Greenwood  Square 


Newton  Town  Line  to  Breck  Avenue 
Bigelow  Street  to  Newton  Street 
Florence  Street  to  Sycamore  Street 
V.F.W.  Parkway  to  Lasell  Street 
West  Roxbury  Parkway  to  Centre  Street 
Centre  Street  to  Custer  Street 
Bellevue  Street  to  Park  Street 
Augustus  Avenue  to  Malverna  Road 
Brown  Avenue  to  Sycamore  Street 
Brown  Avenue  to  Seymour  Street 
Cummins  Highway  to  Florence  Street 
Cornell  Street  to  Beech  Street 
Birchcroft  Road  to  end 
Wood  Avenue  to  George  Street 
Metropolitan,  Central  and  Greenwood  Avenues 
intersection  of 


Mariposa  Street 
Roseglen  Road 
Washington  Street 
Avila  Road 


Wood  Avenue  to  Blake  Street 
Birchcroft  Road  to  end 
Firth  Road  to  Stellman  Road 
River  Street  to  Valencia  Road 


East  Fourth  Street 
East  Fifth  Street 
Emerson  Street 
I Street 
K Street 
M Street 


H Street  to  M Street 

G Street  to  M Street 

M Street  to  H Street 

East  First  Street  to  Marine  Road 

Columbia  Road  to  E Sixth  Street 

East  Third  Street  to  East  Fourth  Street 


Cleveland  Place 
Hull  Street 
Margaret  Street 
North  Hudson  Street 
Sheafe  Street 
Snow  Hill  Street 
Wiggins  Street 
Tileston  Street 
Unity  Street 


Snow  Hill  Street  to  Margaret  Street 
Salem  Street  to  Commercial  Street 
Sheafe  Street  to  Prince  Street 
Hull  Street  to  Snow  Hill  Street 
Salem  Street  to  Snow  Hill  Street 
Charter  Street  to  Prince  Street 
Tileston  Street  to  North  Bennet  Street 
Salem  Street  to  Hanover  Street 
Tileston  Street  to  Charter  Street 


Astoria  Street 
Dorchester  Avenue 
George  Street 
Greenwood  Street 
McKone  Street 
Savannah  Avenue 
Shetland  Street 
Standish  Street 
Sunderland  Street 
Van  Winkle  Street 
Waldeck  Street 
Warner  Street 
Willowwood  Street 


Flint  Street  to  dead  end 
Greenwich  Street  to  Gibson  Street 
Magazine  Street  to  Shirley  Street 
Harvard  to  Erie  Street 
Neponset  Avenue  to  Morrissey  Boulevard 
Almont  Street  to  Monterey  Avenue 
Norfolk  Avenue  to  Shirley  Street 
Kingsdale  Street  to  West  Park  Street 
Warren  Street  to  Blue  Hill  Avenue 
Carruth  Street  to  Bushnell  Street 
Melville  Avenue  to  Park  Street 
Harvard  Street  to  West  Park  Street 
Dumas  Street  to  Norfolk  Street 


Anson  Street 
Boylston  Street 
Glen  Road 
Hall  Street 
Mark  Street 
Marmion  Street 


South  Street  to  end 

Amory  Street  to  Washington  Street 

Washington  Street  to  Forest  Hills  Street 

South  Street  to  Call  Street 

Day  Street  to  end 

Germania  Street  to  Cornwall  Street 


CONTRACT 

AMOUNT 


$401,407  13 


1,148,192  85 


561,216  71 


505,250  63 
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Minton  Street 
Olmstead  Street 
Rosemary  Street 
Wenham  Street 


Amory  Street  to  Brookside  Avenue 
Forest  Hills  Street  to  Peter  Parley  Road 
South  Street  to  approximately  525  feet  southeasterly 
Walk  Hill  Street  to  Weld  Hill  Street 


Faywood  Avenue 
Haynes  Street 
Henry  Street 
Marion  Street 
Maverick  Square 
Paris  Street 
Winthrop  Street 


Vallar  Road  to  Orient  Avenue 
Orleans  Street  to  Marginal  Street 
Paris  Street  to  Maverick  Street 
Meridian  Street  to  Bremen  Street 
Summer  Street  to  Maverick  Street 
George  Visconti  Road  to  Bennington  Street 
Paris  Street  to  Maverick  Square 


Ashfield  Street 
Buchanan  Road 
Congreve  Street 
Garth  Road 
Grandview  Street 
Neillian  Crescent 
Rosecliff  Street 
Sunnybank  Road 
Zeller  Street 


Fairview  Street  to  Walter  Street 
Centre  Street  to  Morey  Street 
Centre  Street  to  South  Street 
Corey  Street  to  Maple  Street 
Beech  Street  to  end 
Pond  Street  to  Pond  Street 
Washington  Street  to  Kittridge  Street 
Maple  Street  to  240  feet  northeasterly 
Selwyn  Street  to  end 


Bodwell  Street 
Bourneside  Street 
Davern  Avenue 


Bird  Street  to  Columbia  Road 
Melville  Avenue  to  Park  Street 
Virginia  Street  to  Columbia  Road 


Fermoy  Heights  AvenueFranklin  Hill  Avenue  to  Shannon  Road 
Hecla  Street  Adams  Street  to  Dorchester  Avenue 

Hillsboro  Road  Ormond  Street  to  Hazleton  Street 

Leedsville  Street  Adams  Street  to  Dorchester  Avenue 

Linvale  Terrace  Gladeside  Avenue  to  Mamelon  Circle 

Melville  Avenue  Washington  Street  to  Dorchester  Avenue 

Vesta  Street  Harvard  Street  to  Blue  Hill  Avenue 

Virginia  Street  Bird  Street  to  Dudley  Street 


Bolton  Street 
Gold  Street 
Gustin  Street 
Mercer  Street 
Silver  Street 
Tudor  Street 
Ward  Street 


Dorchester  Street  to  B Street 
Dorchester  Street  to  F Street 
Old  Colony  Avenue  to  dead  end 
Dorchester  Street  to  East  Eight  Street 
D Street  to  G Street 
Dorchester  Street  to  D Street 
Dorchester  Street  to  Preble  Street . . . . 


Audubon  Circle  Beacon  Street  and  Park  Drive,  intersection  of 

Canal  Street  Causeway  Street  to  Market  Street 

Garden  Street  Cambridge  Street  to  Myrtle  Street 


527,996  70 


482,100  30 


614,643  70 


780,289  40 


856,538  38 


731,995  00 


Total 


$6,609,630  80 
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PATCHING  CONTRACTS  JULY  1,  1979  TO  JUNE  30,  1980 

AWARDED  IN  1978-1979  AND  COMPLETED  IN  1979-1980 

Repairs  to  sidewalks  in  Area  1 D.  Cicconi $ 126,000  00 

Repairs  to  sidewalks  in  Area  2 DeRoma  & Bevilaqua 250,000  00 

Repairs  to  sidewalks  in  Area  3 D.  Cicconi 151,000  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Products 200,000  00 

Asphalt  resurfacing  in  various 

locations  in  East  Boston  Trimount  Bituminous  Products 71,544  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 314,516  25 

Asphalt  resurfacing  in  Area  3 Hot  Top  Pavements 259,710  00 

AWARDED  IN  1979-1980  AND  COMPLETED  IN  1979-1980 

Repairs  to  sidewalks  in  Area  1 Massachusetts  Const.  Co.,  Inc $ 87,219  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Products 217,469  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 189,060  00 

Asphalt  resurfacing  in  Area  3 Hot  Top  Pavements 169,800  00 

Asphalt  resurfacing  in  Area  1 Trimount  Bituminous  Products 223,144  00 

Asphalt  resurfacing  in  Area  2 Hot  Top  Pavements 225,569  00 

AWARDED  IN  1978-1979  TO  BE  COMPLETED  IN  1980-1981 

Repairs  to  roadways  in  all  areas  Bay  Corporation $ 201,000  00 

Repairs  to  roadways  in  all  areas  Bay  Corporation 224,800  00 

AWARDED  IN  1979-1980  TO  BE  COMPLETED  IN  1980-1981 

Repairs  to  sidewalks  in  Area  2 D.  Cicconi $ 262,889  00 

Repairs  to  Sidewalks  in  Area  3 D.  Cicconi 143,789  00 

Sidewalk  patching  in  Area  2 D.  Cicconi 46,491  00 

Sidewalk  patching  in  Area  1 D.  Cicconi 49,749  00 

Sidewalk  patching  in  Area  3 D.  Cicconi 47,304  00 

Repairs  to  sidewalks  in  Area  1 Mass.  Const.  Co.,  Inc 150,000  00 

Repairs  to  sidewalks  in  Area  2 DeRoma  & Bevilaqua 200,000  00 

Repairs  to  sidewalks  in  Area  3 James  Amara 145,000  00 

Repairs  to  roadways  and  asphalt 

resurfacing  in  Area  1 Bay  Corp 404,505  00 

Asphalt  resurfacing  in  Area  3 Essex  Bituminous  Co 221,194  00 

PATCHING  QUANTITIES  FOR  JULY  1,  1979  TO  JUNE  30,  1980 

SIDEWALKS 

Artificial  stone  sidewalks 711,811  square  feet 

Artificial  stone  driveways 36,168  square  feet 

Edgestone  reset 7,591  linear  feet 

Boxes  reset 22  each 

Sign  posts  reset 23  each 

Parking  meters  reset 29  each 

ROADWAY 

Roadway  patching 92,760  square  feet 

Ajacent  patching 690  tons 

Castings  reset  590  each 

ASPHALT  OVERLAY 

Pavement  removed 4,272  square  yards 

Bituminous  concrete  top 68,407  tons 

Bituminous  concrete  base 85  tons 

Castings  reset 3,091  each 
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Bridge  Maintenance  Work  Performed 
From  july  1,  1979  to  June  30,  1980 
Various  repairs  to  the  operating  machinery,  structures, 
gates,  fenders,  fences,  navigation  lights,  draw  houses,  elec- 
trical mechanisms,  sidewalks,  and  decks  and  also  cleaning 
and  painting  on  the  following  drawbridges: 

Alford  Street  over  Mystic  River 
Chelsea  Street  over  Chelsea  River 
Summer  Street  (L  Street)  over  reserved  channel 
McArdle  Drawbridge  over  Chelsea  River 
Northern  Avenue  over  Fort  Point  Channel 
Repairs  to  structures,  decks,  rails,  approaches,  fences, 
barriers,  and  lights  were  made  to  the  following  bridges: 
Braddock  Park,  Butler  Street,  Charlestown  High 
Bridge,  Cummins  Highway  over  Providence  Division 
R.R.,  Durham  Street,  Reservation  Road  over  Mother 
Brook,  Rutherford  Avenue  under  Austin  Street,  Rutland 
Street  Footbridge,  Fairmount  Avenue  over  Neponset 
River,  Jones  Avenue  Footbridge,  Massachusetts  Avenue 
over  Providence  Division  R.R.,  North  Mead  Street  stairs. 
Summer  Street  over  Fort  Point  Channel,  Toll  Gate  Way, 
Walworth  Street,  West  Roxbury. 

Expenditures  on  Inland  Bridges  During 
July  1,  1979  to  June  30,  1980 

Labor  Materials  Supplies  Total 

$60,925  00  $14,070  35  $344  45  $75,339  80 

The  above  figures  represent  total  cost  of  maintenance  on 
the  inland  bridges,  using  our  department  yard  employees, 
materials,  and  supplies. 
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DETAILS  OF  EXPENDITURES  ON  TIDEWATER  BRIDGES  FROM 
July  1,  1979  lo  June  30,  1980 
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WORK  DONE  BY  CONTRACT  FROM  JULY  1,  1979  TO  JUNE  30,  1980 
Item  Quantity 

Trees  removed,  4 "'to  12" 16  each 

Trees  removed,  12 "to 24" 6 each 

Trees  removed,  Over  24" 9 each 

Earth  excavation 32,170  cubic  yards 

Rock  and  wall  excavation 344  cubic  yards 

Base  removed 12,510  square  yards 

Pavement  removed 19,135  square  yards 

Utility  trench 147  cubic  yards 

Bank  gravel 35,194  tons 

Crushed  stone 936  tons 

Trench  rock  excavation 232  cubic  yards 

Areaway 1,237  square  yards 

New  straight  edgestone 14,726  linear  feet 

Bridgestone 107  linear  feet 

Trench  drain  cover  746  cubic  yards 

New  circular  edgestone 2,328  linear  feet 

New  two-foot  corners 566  each 

Existing  edgestone  reset 88,533  linear  feet 

Edgestone  removed  and  reset 831  linear  feet 

Class  B concrete 1,678  cubic  yards 

Concrete  base,  3 " 195  cubic  yards 

Concrete  base,  6 " 439  cubic  yards 

Artificial  stone  sidewalks 835,737  square  feet 

Artificial  stone  driveways 175,556  square  feet 

Bituminous  concrete  base 6,239  tons 

Bituminous  concrete  binder 7,460  tons 

Bituminous  concrete  top 15,963  tons 

Bituminous  concrete  sidewalk  base 213  tons 

Bituminous  concrete  sidewalk  top 797  tons 

Chain  link  fence 67  linear  feet 

Covers  reset 1,166  each 

Catch  basins  built 3 each 

Drop  inlets  built 3 each 

Catch  basins  remodeled 52  each 

Sign  posts  set 361  each 

Stone  bounds 252  each 

Stone  bounds  reset  2 each 

Minor  drain 491  linear  feet 

Ten-inch  pipe 190  linear  feet 

Ground  water  drain 727  linear  feet 

Two-inch  conduit  installed 19,397  linear  feet 

Three-inch  conduit  installed 80,826  linear  feet 

Pull  boxes  installed . 1 ,042  each 

Pull  boxes,  short 104  each 

Light  bases  installed 1 ,045  each 

Light  bases  installed,  shallow 446  each 

Control  cabinets  installed 46  each 

Police  detail 4,867  hours 

Police  sergeant  detail  16  hours 

Sand 5,270  tons 

Saw  cut 25,211  linear  feet 

Six-inch  hydrant  pipe 43  linear  feet 

Six-inch  hydrant  gates 2 each 

Hydrants  4 each 

Guard  rail 67  linear  feet 

Concrete  wall 104  cubic  yards 

Crusher  run 854  tons 

Mulch 440  square  yards 

Concrete  foundation 16  cubic  yards 

Brick  sidewalk  and  roadway  4,344  square  yards 

Temporary  patch 347  tons 
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Tack  coat 300  gallons 

Traffic  control  system 100  percent 

Three-inch  traffic  conduit 273  linear  feet 

Traffic  foundation  19  each 

Additional  castings 468  each 


WORK  DONE  BY  CITY  FORCES  FROM  JULY  1,  1979  TO  JUNE  30,  1980 


Bituminous  concrete  roadway  repairs 57,655  square  yards 

Crushed  stone  used 301  tons 

Edgestone  reset 9,008  linear  feet 

Radius  stone  set 816  linear  feet 

Corner  stones  set 38  each 

Castings  reset 42  each 

Sign  posts  reset  108  each 

Catch  basins  reset 4 each 

Bituminous  concrete  sidewalk  repairs 17,328  square  yards 

Hot  patch  received  3,810  tons 

Cold  patch  received 1,029  tons 

Emulsion  used 193  gallons 

Granolithic  sidewalks  repaired  39,360  cubic  feet 

Class  E concrete  used 486  cubic  yards 

Red  brick  sidewalks  repaired 4,022  square  feet 

Walls  repaired 64  feet 

Mortar  repaired  on  Freedom  Trail  613  square  feet 

Bags,  94  pounds,  cement  used 425  each 

Stairs  repaired 1 ,020  square  feet 

Sand  received 1,151  tons 

Sand  spread  on  oil  spills 112  tons 

Sand  spread  on  ice  control 489  tons 

Gravel  received 1,260  tons 

Gravel  for  repairs 1,243  tons 

Gravel  for  ballast 42  tons 

Salt  received 21,984  tons 

Snow  removed 23,585  cubic  yards 

Sand,  gravel  and  stone  dust  spread  on  footways 132  tons 

Political  signs  removed 486  each 

Graffiti  removed  from  public  ways 140  each 

Police  tags 10,383  each 

Debris  removed  from  public  ways,  street  cleaning 189,169  cubic  yards 

Dead  animals  picked  up 3,149  each 

Kerosene  received  and  used 1,698  gallons 

Freedom  Trail  painting 36,680  linear  feet 

Barriers  made 250  each 


MAINTENANCE  SECTION  CONTRACTS 
FROM  JULY  1,  1979  TO  JUNE  30,  1980 
STREET  CLEANING  WITH  MECHANICAL  SWEEPERS 


District  1 — J.  K.  Municipal  Services,  Inc $117,504  00 

District  2 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  3 — J.  K.  Municipal  Services,  Inc 43,968  00 

District  4 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  5 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  6 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  7 — J.  K.  Municipal  Services,  Inc 43,968  00 

District  8 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  9 — J.  K.  Municipal  Services,  Inc 39,168  00 

District  10  — J.  K.  Municipal  Services,  Inc 43,968  00 


$484,416  00 


ELECTRICAL  REPAIRS  TO  BRIDGES 

Re-Jan  Electric  Co $37,425  00 

MECHANICAL  REPAIRS  TO  BRIDGES 

Affiliated  Engineering $54,130  00 

FURNISHING  WORK  UNIFORMS 

Loyal  Crown  Linen  Service,  Inc $10,524  00 

INSTALLATION  AND  REPAIR  OF  HIGHWAY  FENCES  AND  GUARDRAILS 
New  England  Chain  Link  Fence,  Inc $85,684  50 
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GAS  STREET  LIGHTING 

On  July  1,  1979,  the  City  of  Boston  has  in  active  service 
1,553  gas  lamps  which  are  used  throughout  the  city  to  light 
public  ways,  private  ways,  public  and  private  alleys,  and 
four  parks.  Of  the  1,553  gas  lamps  there  are  forty-two  gas 
fire  alarm  lamps.  During  the  year,  138  gas  lamps  were 
installed  which  included  two  fire  alarm  lamps.  A gas  lamp 
was  removed  at  42  Pinckney  Street,  City  Proper,  on  Sep- 
tember 11,  1979.  The  Boston  Gas  Company  installed  the 
new  gas  lamps,  as  in  years  past. 

NEW  GAS  STREET  LAMPS 

Location  Lamp  Lit 

Alley,  side  of  1 17  Pinckney  Street 7-28-79 

Brimmer  Street,  at  Otis  Place,  northwest  corner 8-1-79 

Ridgeway  Lane,  opposite  10 8-1-79 

123  Pinckney  Street 8-13-79 

Chestnut  Street,  at  1,  5,  13,  17,  19,  opposite  26,  29,  31 9-14-79 

Chestnut  Street,  41,  43,  55,  at  West  Cedar  Street,  northeast  corner. . . 9-14-79 

Chestnut  Street,  at  6,  8,  12,  18,  22,  26,  opposite  31,  opposite  33 9-15-79 

Chestnut  Street,  40,  46,  52,  56,  opposite  66,  68,  70,  59,  74 9-15-79 

Chestnut  Street,  84,  67A,  90,  73,  98,  102,  83  9-15-79 

Chestnut  Street,  at  Brimmer  Street  Garage,  87 9-15-79 

Chestnut  Street,  at  Brimmer  Street,  southwest  corner 9-15-79 

Chestnut  Street,  95-97,  124-128,  101,  west  fron  entrance 9-15-79 

Chestnut  Street,  134A,  109,  144  9-15-79 

Willow  Street  at  Chestnut  Street,  northeast  corner 12-8-79 

Spruce  Street  at  Chestnut  Street,  southwest  corner 12-8-79 

Cambridge  Street,  at  Bowdoin  Street,  at  1 12,  at  Coolidge  Avenue. . . . 12-8-79 

Cambridge  Street,  at  126 12-8-79 

1 1 Hancock  Street 12-9-79 

Hancock  Street,  opposite  5,  23,  22,  30,  45,  38,  53  12-15-79 

Hancock  Street,  at  Cambridge  Street,  southwest  corner 12-16-79 

Hancock  Street,  14,  opposite  57 12-16-79 

Pinckney  Street,  opposite  1,5,6,  17,  20,  25,  opposite  31 12-16-79 

Pinckney  Street,  37,  36,  47,  46,  55,  54,  64  12-16-79 

Pinckney  Street,  opposite  70,  74,  73,  opposite  77,  opposite  93  12-22-79 

Pinckney  Street,  97,  84,  109,  at  West  Cedar  Street,  southwest  corner. . 12-23-79 

Pickney  Street,  113 12-23-79 

Mt.  Vernon  Street,  opposite  31,  33,  18,  at  Joy  Street,  northeast  corner  12-23-79 

Mt.  Vernon  Street,  50,  79  12-23-79 

63  Pinckney  Street 12-26-79 

35  Hancock  Street 1-11-80 

Revere  Street,  opposite  61, 63,  68,  75.  78,  81,  86,  89,  100,  106  1-12-80 

Revere  Street,  at  Irving  Street,  southwest  corner,  IWA 1-26-80 

Revere  Street,  at  Garden  Street,  southeast  corner 1-26-80 

Revere  Street,  at  Garden  Street,  northwest  corner,  22  1-26-80 

Revere  Street,  at  Rollins  Place,  30,  at  Anderson  Street,  northeast 1-26-80 

Revere  Street,  corner  at  Anderson  Street,  southwest  corner,  41  1-26-80 

Revere  Street,  48,  55  1-26-80 

Revere  Street,  at  Charles  Street,  southwest  corner,  117 2-14-80 

Revere  Street,  opposite  rear  16  Charles  River  Square 2-14-80 

Revere  Street,  at  rear  1 8 Charles  River  Square 2-1 4-80 

Revere  Street,  opposite  rear  20  Charles  River  Square 2-14-80 

Revere  Street,  at  Embankment  Road,  southeast  corner 2-14-80 

Walnut  Street,  at  1, 4 4-12-80 

Commonwealth  Avenue  at  Fairfield  Street,  Fire  Box  No.  1577  5-6-80 

Newbury  Street  at  Dartmouth  Street,  Fire  Box  No.  1571 5-6-80 

Lyndeboro  Street,  at  Essex  Street,  northeast  corner,  5,  opposite  7 ... . 5-16-80 

Lyndeboro  Street,  9,  20,  opposite  26,  opposite  25,  Charlestown 5-16-80 

West  Canton  Street,  Rear  188,  at  the  rear  of  179  Warren  Avenue 5-28-80 
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BROKEN  GLASS  LAMP  POSTS 


Derne  Street  at  Ridgeway  Lane broken  8-29-79 

Broadway,  opposite  99 broken  8-1-79 

Myrtle  Street  at  Hancock  Street,  northwest  corner date  not  known 

Pinckney  Street,  No.  21  broken  1-10-80 

Hancock  Street,  No.  53 broken  2-14-80 

Pinckney  Street,  No.  60 broken  2-23-80 

Church  Street  at  Melrose  Street,  northeast  corner broken  4-12-80 

Broadway,  opposite  Winchester  Street date  not  known 

Revere  Street,  No.  105  broken  6-10-80 


LOCATION  OF  GAS  LAMPS  BY  DISTRICTS  AS  OF  JUNE  30,  1980 


City  Proper  1,395 

East  Boston 16 

Charlestown 170 

Brighton 12 

South  Boston 35 

Dorchester 26 

Roxbury 20 

Jamaica  Plain  9 

West  Roxbury 7 


Total 1,690 


During  the  year,  orders  were  issued  to  Boston  Edison  for  the  following  new 
street  lamps: 


Installed 

Removed 

Street 

No. 

Lumens 

No. 

Lumens 

Braewood  Road,  No.  14,  Hyde  Park 

1 

11,000 

1 

3,500 

Burroughs  Street,  West  Roxbury 

12 

7,000 

12 

3,500 

Berum  Avenue,  West  Roxbury 

2 

11,000 

2 

3,500 

Beaufield  Street,  Dorchester 

1 

11,000 

— 

Charles  Street,  Hyde  Park 

1 

11,000 

1 

3,500 

Court  Square  at  Pie  Alley,  City  Proper, 
relocated 

1 

15,000 

Dorchester  Street  at  West  Third  Street,  South 
Boston,  relocated  

1 

15,000 

Ellington  Street,  Dorchester 

1 

20,000 

1 

3,500 

Edna  Street,  Dorchester 

1 

11,000 

— 

Farmington  Road,  West  Roxbury 

1 

11,000 

1 

3,500 

Gardner  Street,  West  Roxbury 

30 

11,000 

22 

7,000 

Islington  Terrace,  Brighton 

1 

7,000 

— 

Lomasney  Way,  City  Proper 

15 

35,000 

15 

20,000 

Lourdes  Avenue,  West  Roxbury 

7 

11,000 

5 

7,000 

La  Grange  Street,  West  Roxbury 

3 

20,000 

— 

Leverett  Circle,  City  Proper 

1 

35,000 

1 

20,000 

Mann  Street,  West  Roxbury 

1 

11,00 

— 

Moore  Street,  Roxbury 

1 

35,000 

— 

Mother  Julia  Road,  Dorchester 

2 

20,000 

2 

7,000 

Newmarket  Square,  Roxbury 

17 

35,000 

17 

20,000 

Bashua  Street,  City  Proper 

1 

35,000 

— 

Nashua  Street,  at  Madison  Hotel,  relocation. 

1 

(Twin) 

15,000 

Paul  Gore  Terrace,  West  Roxbury 

1 

7,000 

1 

3,500 

Public  Alley  No.  705,  City  Proper 

1 

11,000 

— 

Palermo  Street,  East  Boston 

1 

11,000 

— 

Pittsburgh  Street,  South  Boston 

6 

20,000 

6 

7,000 

Ridgeway  Avenue,  No.  77,  Dorchester 

1 

11,000 

— 

Sanderson  Place,  Brighton 

1 

7,000 

— 

St.  Theresa  Avenue,  West  Roxbury 

1 

11,000 

— 

Southampton  Street,  Roxbury 

11 

35,000 

11 

20,000 

South  Street,  West  Roxbury 

1 

20,000 

— 

Swan  Avenue,  No.  19,  East  Boston 

1 

11,000 

— 

Thurlow  Street,  West  Roxbury 

1 

11,000 

— 

Topeka  Street,  Roxbury 

8 

35,000 

7 

20,000 

Theodore  Glynn  Way,  Roxbury 

5 

35,000 

5 

20,000 

Welton  Road,  West  Roxbury 

1 

11,000 

— 
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CITY-OWNED  ELECTRIC  STREET  LAMPS  INSTALLED 
BOSTON  PROPER 

Location  No. 

Atlantic  Avenue  (Commercial  Street  to  Commercial  Wharf) 6 

St.  Botolph  Street  (Massachusetts  Avenue  to  West  Newton  Street) 20 

Washington  Street  (West  Street  to  Milk  Street) 34 

Bromfield  Street  (Washington  Street  to  Tremont  Street) 15 

Winter  Street  (Washington  Street  to  Tremont  Street) 15 

North  Bennet  Street  (Hanover  Street  to  Salem  Street) 11 

Cooper  Street  (North  Washington  Street  to  Salem  Street) 29 

Temple  Street  (Washington  Street  to  Tremont  Street) 16 

West  Street  (Washington  Street  to  Tremont  Street) 16 

Tremont  Street  (School  Street  to  Boylston  Street) 40 

West  Brookline  Street  (Warren  Avenue  to  Tremont  Street) 20 

State  Street  (surface  artery  to  Commercial  Street) 4 

Commercial  Street  (State  Street  to  Clinton  Street) • 6 

Pollen  Street  (St.  Botolph  Street  to  end) 4 

Huntington  Avenue  (Ring  Road  to  Gainsborough  Street) 120 

Public  Alley  No.  801  (St.  Stephens  Street  to  Gainsborough  Street) 5 

Public  Alley  No.  807  (Hemenway  Street  to  end) 7 

Public  Alley  No.  809  (Gainsborough  Street  to  Symphony  Road) 3 

Public  Alley  No.  810  (Public  Alley  No.  81 1 to  Public  Alley  No.  809) 9 

Public  Alley  No.  811  (Gainsborough  Street  to  Symphony  Road) 3 

Public  Alley  No.  818  (Public  Alley  No.  819  to  St.  Stephens  Street) 12 

Public  Alley  No.  819  (Westland  Avenue  to  Symphony  Road) 3 

Hemenway  Street  (Huntington  Avenue  to  Boylston  Street) 107 

Symphony  Road  (Hemenway  Street  to  St.  Stephens  Street) 14 

Gainsborough  Street  (Huntington  Avenue  to  Hemenway  Street) ^ 

549 

DORCHESTER 

Wilrose  Street  (Estes  Avenue  to  Westwood  Street) 10 

Hancock  Street  (Columbia  Road  to  Dorchester  Avenue) 107 

Peacevale  Street  (Norfolk  Street  to  end) 14 

Whitman  Street  (Norfolk  Street  to  end) 13 

Jerome  Street  (Hancock  Street  to  Everett  Avenue) 12 

Hamilton  Street  (Columbia  Road  to  Homes  Avenue) 47 

Homes  Avenue  (Geneva  Avenue  to  Mt.  Ida  Road) 27 

Robinson  Street  (Draper  Street  to  Adams  Street) 15 

Dorchester  Avenue  (Savin  Hill  Avenue  to  Howell  Street) 150 

Whitten  Street  (Dorchester  Avenue  to  Adams  Street) 31 

Draper  Street  (Bowdoin  Street  to  Arcadia  Street) 37 

Mt.  Ida  Road  (Bowdoin  Street  to  Robinson  Street)  30 

Monadnock  Street  (Dudley  Street  to  Bird  Street) 22 

Templeton  Street  (Dorchester  Avenue  to  Adams  Street) 37 

Bernard  Street  (Talbot  Avenue  to  Harvard  Street) 44 

Helen  Street  (Talbot  Avenue  to  Bernard  Street) 7 

Kingsdale  Street  (Wales  Street  to  Warner  Street) 38 

Glenway  Street  (Harvard  Street  to  Columbia  Road) 82 

McLellan  Street  (Blue  Hill  Avenue  to  Bradshaw  Street) 25 

River  Street  (Cummins  Highway  to  Violante  Street) 25 

Page  Street  (McLellan  Street  to  Glenway  Street) 8 

Fox  Street  (Percival  Street  to  Mt.  Ida  Road) 4 
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EAST  BOSTON 

Frankfort  Street  (Maverick  Street  to  Porter  Street) 21 

Ruth  Street  Stairs  at  Marginal  Street 7 

28 

SOUTH  BOSTON 

B Street  (East  First  Street  to  Old  Colony  Avenue) 70 

East  Broadway  (B  Street  to  Dorchester  Street)  78 

252 

BRIGHTON 

North  Harvard  Street  (Cambridge  Street  to  Western  Avenue) 74 

WEST  ROXBURY 

Adams  Park  at  Roslindale  Square 6 

Taft  Hill  Terrace  (Corinth  Street  to  South  Street) 4 

Tower  Street  (Hyde  Park  Avenue  to  end) 17 

Woodlawn  Street  (Hyde  Park  Avenue  to  end) 16 

43 

ROXBURY 

Pontiac  Street  (Tremont  Street  to  Hillside  Street) 17 

Fenwood  Road  (Huntington  Avenue  to  Vining  Street) 34 

Shepherd  Avenue  (Huntington  Avenue  to  end) 4 

Delle  Avenue  (Parker  Street  to  Carmel  Street) 21 

Clifford  Street  (Blue  Hill  Avenue  to  Warren  Street) 22 

Shirley  Street  (Dudley  Street  to  Clifton  Street) 12 

Forest  Street  (Mt.  Pleasant  Street  to  Mt.  Pleasant  Street) 24 

Adams  Street  (Dudley  Street  to  Forest  Street) 7 

Langdon  Street  (Dudley  Street  to  George  Street) 12 

South  Huntington  Avenue  (Centre  Street  to  Huntington  Avenue) ^ 

252 

HYDE  PARK 

Canterbury  Street  (Cliffmont  Street  to  Pinedale  Street) 18 

Cliffmont  Street  (Canterbury  Street  to  8(X)  feet  southerly) 8 

Wolcott  Square  at  Hyde  Park  Avenue  9 

35 

CHARLESTOWN 

Bartlett  Street  (Pearl  Street  to  Walker  Street)  20 

Baldwin  Street  (Medford  Street  to  Bunker  Hill  Street) 9 

^ 

Total  for  All  Districts 2,047 
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ANNUAL  REPORT  OF  THE 
PUBLIC  IMPROVEMENT  COMMISSION 

July  1,  1980. 

Honorable  Kevin  H.  White, 

Mayor  of  Boston. 

Through  the  Commissioner  of  Public  Works. 

Dear  Mr.  Mayor: 

In  accordance  with  the  provisions  of  chapter  21,  sec- 
tion 36,  Revised  City  Ordinances  of  1961,  the  following 
report  of  the  Public  Improvement  Commission  for  the 
period  from  July  2,  1979,  to  June  30,  1980,  is  respectfully 
submitted: 

Layouts  with  Construction 

The  following  streets  were  ordered  laid  out  and  con- 
structed as  public  highways  during  the  period  of  this 
report: 

Avenue  de  Lafayette,  Boston  Proper  District,  from 
Washington  Street  to  Kingston  Street.  Length,  830  feet. 

Binney  Street,  Roxbury  District,  an  extension  from 
Francis  Street  to  Fenwood  Road.  Length,  160  feet. 

Gove  Street  Footway,  East  Boston  District,  from 
Bremen  Street  approximately  155  feet  southeasterly. 
Length,  155  feet. 

Widening,  Relocation,  and  Construction 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  widened: 

Bedford  Street,  Boston  Proper  District,  on  the  south- 
westerly side,  from  Chauncy  Street  to  Kingston  Street. 

Bray  Street,  Roxbury  District,  from  Columbus  Avenue 
to  Washington  Street. 

Brookline  Avenue,  Roxbury  District,  on  the  southeast- 
erly side,  between  Francis  Street  and  Fenwood  Road. 

Brookline  Avenue,  Roxbury  District,  on  the  southeast- 
erly side,  from  Francis  Street  approximately  123  feet 
northeasterly. 

Chauncy  Street,  Boston  Proper  District,  on  the  north- 
esterly  side,  from  New  Essex  Street  (Avenue  de  Lafayette) 
to  Bedford  Street. 

Clinton  Street,  Boston  Proper  District,  on  the  northerly 
side,  from  North  Street  approximately  170  feet  easterly. 

Columbus  Avenue,  Roxbury  District,  on  the  westerly 
aide,  at  the  corner  of  Atherton  Street  and  Washington 
Street. 
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Francis  Street,  Roxbury  District,  on  the  southwesterly 
side,  from  Brookline  Avenue  to  an  extension  of  Binney 
Street. 

Old  Road,  Dorchester  District,  on  the  westerly  side, 
from  Glenway  Street  approximately  100  feet  northerly. 

Public  Alley  No.  404,  Boston  Proper  District,  on  the 
northerly  aide,  from  Exeter  Street  approximately  160  feet 
easterly. 

River  Street,  Hyde  Park  District,  on  the  southerly  side, 
from  Hyde  Park  Avenue  approximately  200  feet  westerly. 

Sewall  Street,  Roxbury  District,  on  the  easterly  side, 
from  Tremont  Street  to  Delle  Avenue. 


Widening  (Alteration)  and  Construction 

Abbotsford  Street,  Roxbury  District,  at  the  northerly 
and  southerly  corners  of  Walnut  Avenue. 

Alford  Street,  Charlestown  District,  at  the  southwesterly 
corner  of  Arlington  Avenue. 

Cobden  Street,  Roxbury  District,  at  the  northerly  and 
southerly  corners  of  Walnut  Avenue. 


Specific  Repairs 

During  the  period  covered  by  this  report,  the  Public  Im- 
provement Commission  ordered  specific  repairs  in  the 
following  streets: 

Albany  Street,  Boston  Proper  District,  consisting  of  the 
reduction  inwidth  of  the  sidewalks  at  the  northerly  and 
westerly  corners  of  Bristol  Street. 

Atlantic  Avenue,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalk  on  the  northwesterly 
side  from  Summer  Street  to  Essex  Street,  and  the  installa- 
tion of  a traffic  divisional  island  afrom  Summer  Street  to 
Essex  Street. 

Audubon  Circle,  Boston  Proper  District,  consisting  of 
the  installation  of  eight  traffic  divisional  islands. 

Bennington  Street,  East  Boston  District,  consisting  of 
increasing  the  curb  radius  at  the  northerly  corner  of 
Marion  Street. 

Blackstone  Street,  Boston  Proper  District,  consisting  of 
the  extension  of  the  existing  traffic  divisional  island  at 
North  Street. 
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Blue  Hill  Avenue,  Dorchester  District,  consisting  of  in- 
creasing the  curb  radii  at  the  northwesterly  corner  of 
Sunderland  Street,  and  the  easterly  corners  of  Creston 
Street. 

Blue  Hill  Avenue,  Roxbury  and  Dorchester  Districts, 
consisting  of  increasing  the  width  of  the  sidewalk  at  the  in- 
tersections of  Baird  Street,  Woodrow  Avenue,  Havelock 
Street,  Ansel  Street,  Balsam  Street,  Arbutus  Street, 
Callender  Street,  Floyd  Street,  Glen  Lane,  Franklin  Park 
Road,  Seaver  Street,  Pasadena  Road,  Nazing  Street,  Sup- 
ple Road,  Wayne  Street,  Castlegate  Road,  Schuyler  Street, 
Washington  Street,  Warren  Street,  and  Talbot  Avenue. 

Blue  Hill  Avenue,  Roxbury  and  Dorchester  Districts, 
consisting  of  increasing  the  width  of  the  traffic  divisional 
island  between  Ansel  Road  and  Wayne  Street;  the  installa- 
tion of  traffic  divisional  islands  at  Washington  Street, 
Seaver  Street,  Talbot  Avenue,  and  Harvard  Street;  and  the 
reduction  in  width  of  the  sidewalk  on  the  easterly  side  be- 
tween Wales  Street  and  Columbia  Road. 

Bray  Street,  Roxbury,  consisting  of  the  installation  of  a 
traffic  divisional  island  at  the  intersection  of  Washington 
Street. 

Bromfield  Street,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalks  at  various  locations 
from  Tremont  Street  to  Washington  Street. 

Canal  Street,  Boston  Proper  District,  on  the  north- 
easterly and  southwesterly  sides,  consisting  of  increasing 
the  width  of  the  sidewalk  between  Causeway  Street  and 
Market  Street. 

Charles  Park  Road,  Gardner  Street,  and  Rivermoor 
Street,  West  Roxbury  District,  consisting  of  the  installa- 
tion of  traffic  divisional  islands  at  their  intersection. 

City  Square,  Charlestown  District,  consisting  of  the 
reduction  in  width  of  the  easterly  traffic  divisional  island, 
and  the  reduction  in  length  of  the  westerly  traffic  divi- 
sional island. 

Clearway  Street,  Roxbury  District,  consisting  of  increas- 
ing the  width  of  the  sidewalk  on  the  northerly  side,  from 
Massachusetts  Avenue  to  Dalton  Street. 

Clifton  Street,  Dorchester  District,  consisting  of  increas- 
ing the  curb  radii  at  both  corners  of  Longmeadow  Street, 
the  northerly  corner  of  Marshfield  Street,  and  the  westerly 
corners  of  Albion  Street  and  Rockfield  Street. 
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Clinton  Street,  Boston  Proper,  consisting  of  increasing 
the  width  of  the  sidewalk  on  the  southerly  side,  from 
North  Street  to  Commercial  Street. 

Cobden  Street,  Roxbury  District,  consisting  of  increas- 
ing the  edgestone  radii  at  the  easterly  corners  of  Carding- 
ton  Street  and  Washington  Street. 

Columbia  Road,  Dorchester  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  southerly  side, 
between  Blue  Hill  Avenue  and  Old  Road. 

Downer  Avenue,  Dorchester  District,  consisting  of  in- 
creasing the  curb  radius  at  the  northeasterly  corner  of 
DeWolf  Street. 

Emerson  Street,  South  Boston  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  northeasterly 
side,  at  the  intersection  of  East  Broadway  and  I Street. 

Glenway  Street  and  Old  Road,  Dorchester  District,  con- 
sisting of  the  installation  of  a traffic  divisional  island  at 
their  intersection. 

Harrison  Avenue,  Boston  Proper  District,  consisting  of 
the  reduction  in  width  of  the  sidewalks  at  the  southerly 
corner  of  Bristol  Street. 

Havre  Street,  East  Boston  District,  consisting  of  increas- 
ing the  curb  radii  at  the  northerly,  easterly,  and  westerly 
corners  of  Marion  Street. 

Homestead  Street,  Roxbury  District,  consisting  of  in- 
creasing the  edgestone  radii  at  the  northerly  and  westerly 
corners  of  Humboldt  Avenue,  and  increasing  the  width  of 
the  sidewalk  at  the  easterly  and  southerly  corners  of  Hum- 
boldt Avenue. 

Huntington  Avenue,  Roxbury  District,  consisting  of  the 
installation  of  a traffic  divisional  island  from  South  Hun- 
tington Avenue  to  the  Brookline  Town  Line. 

Hutchings  Street,  Roxbury  District,  consisting  of  in- 
creasing the  edgestone  radii  at  the  westerly  corner  of 
Parkview  Street  and  the  northerly  and  westerly  corners  of 
Humboldt  Avenue. 

I Street,  South  Boston  District,  consisting  of  increasing 
the  curb  radii  at  all  corners  of  East  Seventh  Street,  all  cor- 
ners of  East  Fifth  Street,  and  the  northeasterly,  northeast- 
erly, and  southeasterly  corners  of  East  Fourth  Street. 

K Street,  South  Boston  District,  consisting  of  increasing 
the  curb  radii  at  all  corners  of  East  Seventh  Street. 
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Marion  Street,  East  Boston  District,  consisting  of  in- 
creasing the  curb  radii  at  both  corners  of  Morris  Street  and 
four  corners  of  Paris  Street. 

Miner  Street,  Boston  Proper  District,  consisting  of  the 
construction  of  a sidewalk  at  the  dead  end. 

Monmouth  Street,  East  Boston  District,  consisting  of  in- 
creasing the  curb  radii  at  the  easterly,  southerly,  and 
westerly  corners  of  Marion  Street. 

Monument  Square,  West  Roxbury  District,  consisting  of 
increasing  the  width  of  the  sidewalks. 

Neptune  Road,  East  Boston  District,  consisting  of  the 
reduction  in  length  of  the  existing  traffic  divisional  island 
at  Frankfort  Street. 

North  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  northwesterly 
side,  between  Congress  Street  and  the  Lt.  William  F.  Calla- 
han, Jr.  Tunnel. 

North  Street,  Boston  Proper  District,  consisting  of  the 
installation  of  traffic  divisional  islands  at  Congress  Street, 
between  Clinton  Street  and  Blackstone  Street. 

Northampton  Street,  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalks  at  the  northerly  and 
westerly  corners  of  Washington  Street. 

Northampton  Street  and  Shawmut  Avenue,  Roxbury 
District,  consisting  of  increasing  the  width  of  the  sidewalks 
at  their  four  intersections. 

Quincy  Street,  Dorchester  District,  consisting  of  increas- 
ing the  curb  radii  at  both  corners  of  Drayton  Avenue  and 
at  the  southwesterly  corner  of  Magnolia  Street. 

Quincy  Street,  Dorchester  District,  consisting  of  the 
reduction  in  width  of  the  northerly  sidewalk  and  increasing 
the  width  of  the  southerly  sidewalk  between  Perth  Street 
and  Dacia  Street. 

Rutland  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  northesterly  side, 
at  a point  approximately  79  feet  southeasterly  from  Tre- 
mont  Street. 

Rutland  Street  and  Shawmut  Avenue,  Boston  Proper 
District,  consisting  of  increasing  the  width  of  the  sidewalks 
at  their  northerly  and  westerly  intersections. 

Summer  Street,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  on  the  southwesterly 
side,  reduction  in  width  of  the  sidewalk  on  the  northeast- 
erly side,  and  the  installation  of  a traffic  divisional  island, 
from  Dorchester  Avenue  to  Atlantic  Avenue. 
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Temple  Place,  Boston  Proper  District,  consisting  of  in- 
creasing the  width  of  the  sidewalks  at  various  locations 
from  Tremont  Street  to  Washington  Street. 

Townsend  Street,  Roxbury  District,  consisting  of  in- 
creasing the  width  of  the  sidewalk  at  the  northerly  corner 
of  Codman  Park. 

Walnut  Avenue,  Roxbury  District,  consisting  of  increas- 
ing the  edgestone  radii  at  the  southwesterly  corner  of  West- 
minster Avenue  and  on  the  westerly  side  from  Westminster 
Avenue  approximately  130  feet  northerly;  increasing  the 
width  of  the  sidewalk  at  both  corners  of  Walnut  Park;  and 
increasing  the  width  of  the  sidewalk  and  decreasing  the 
width  of  the  sidewalk  at  various  locations  from  Seaver 
Street  to  Dennison  Street. 

Washinton  Street,  Boston  Proper  District,  consisting  of 
increasing  the  width  of  the  sidewalks  at  various  locations 
from  Milk  Street  to  West  Street. 

Washington  Street,  Roxbury  District,  consisting  of  the 
installation  of  five  traffic  divisional  islands  at  Columbus 
Avenue  (Egleston  Square). 

Wayland  Street,  Roxbury  District,  consisting  of  increas- 
ing the  curb  radii  at  both  corners  of  Hartford  Street. 

Welles  Avenue,  Dorchester  District,  consisting  of  in- 
creasing the  curb  radius  at  the  northeasterly  corner  of 
Samoset  Street. 

West  Concord  Street  and  Shawmut  Avenue,  Boston 
Proper  District,  consisting  of  increasing  the  width  of  the 
sidewalks  at  their  northerly  and  westerly  intersections. 

Discontinuances 

During  the  period  covered  by  this  report,  the  following 
streets  were  ordered  discontinued  as  public  highways: 

Arlington  Street,  Boston  Proper  District,  a portion  on 
the  southwesterly  side,  between  Commonwealth  Avenue 
and  Public  Alley  No.  437. 

Blackstone  Street,  Boston  Proper  District,  a portion 
from  North  Street  approximately  45  feet  southeasterly. 

Clearway  Street,  Roxbury  District,  at  the  intersection  of 
Dalton  Street. 

Clinton  Street,  Boston  Proper  District,  a portion  on  the 
northerly  side,  from  the  surfact  artery  approximately  280 
feet  westerly. 
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Fulton  Street,  Boston  Proper  District,  a portion  from 
land  of  the  City  of  Boston  (Real  Property  Department)  ap- 
proximately 8 feet  southwesterly. 

John  Street,  Boston  Proper  District,  portions  from 
North  Street  approximate  70  fret  southeasterly,  and  on  the 
northeasterly  side  from  a point  approximately  185  feet 
southeast  of  North  Street. 

Lincoln  Street,  Brighton  District,  on  the  northwesterly 
side,  from  Royal  Street  to  Empire  Street. 

North  Street,  Boston  Proper  District,  a portion  on  the 
southeasterly  side,  from  Clinton  Stret  approximately  180 
feet  northeasterly. 

State  Street,  Boston  Proper  District,  portions  on  the 
northerly  side  from  Atlantic  Avenue  approximately  177 
feet  easterly. 

Union  Street,  Boston  Proper  District,  a portion  on  the 
westerly  side,  from  North  Street  approximately  135  feet 
northerly. 

West  Dedham  Street,  Boston  Proper  District,  a portion 
on  the  southwesterly  side,  from  Washington  Street  approx- 
imately 130  feet  northwesterly. 

Discontinuances  (Vertical) 

The  following  vertical  discontinuances  were  made  within 
the  same  period. 

Devonshire  Street,  Boston  Proper  District,  on  the 
westerly  side,  from  a point  approximately  79  feet  south  of 
State  Street  approximately  195  feet  southerly,  starting  at 
elevation  28.5  to  a variable  depth  of  24  feet  at  elevation 
4.5,  vertically  below  the  sidewalk. 

Devonshire  Street,  Boston  Proper  District,  on  the 
westerly  side,  from  Milk  Street  approximately  138  feet 
northerly,  starting  at  a point  11.5  feet  vertically  below  the 
sidewalk. 

Milk  Street,  Boston  Proper  District,  on  the  northerly 
side,  from  a point  approximately  46  feet  west  of  Devon- 
shire Street  approximately  80  feet  westerly,  starting  at  a 
point  11.5  feet  vertically  below  the  sidewalk. 

North  Street,  Boston  Proper  District,  a portion  on  the 
southeasterly  side,  between  Clinton  Street  and  the  Surface 
Artery,  vertically  below  the  sidewalk. 
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Public  Alley  No.  437,  Boston  Proper  District,  a portion 
on  the  northwesterly  side,  from  Arlington  Street  approxi- 
mately 150  feet  southwesterly,  vertically  below  the 
sidewalk  starting  at  elevation  12. 

Public  Alley  No.  438,  Boston  Proper  District,  a portion 
on  the  northwesterly  side,  from  a point  approximately  103 
feet  southwest  of  Arlington  Street  approximately  80  feet 
southwesterly,  vertically  below  the  sidewalk  starting  at 
elevation  15. 

Washington  Street,  Boston  Proper  District,  a portion  on 
the  northwesterly  side,  from  a point  approximately  450 
feet  southwest  of  Stuart  Street  approximately  35  feet 
southwesterly,  starting  at  elevation  17  vertically  below  the 
sidewalk. 

Washington  Street,  Boston  Proper  District,  on  the 
easterly  side,  from  a point  approximately  80  feet  south  of 
State  Street  approximately  181  feet  southerly,  starting  at 
elevation  37.5  to  a variable  depth  of  36.5  feet  at  elevation 
1.0,  vertically  below  the  sidewalk;  and  on  the  easterly  side, 
from  a point  approximately  54  feet  vertically  above  the 
sidewalk  surface,  from  elevation  90.0  to  a height  of  28.5 
feet  at  elevation  118.5. 

Sidewalks 

During  this  fiscal  period,  sidewalks  were  constructed  in 
the  following  street: 

Nonantum  Street,  Brighton  District,  from  Washington 
Street  to  the  Newton  Boundary  Line,  consisting  of  cement 
concrete  sidewalks  with  granite  edgestone. 

Street  Name  Change 

The  name  of  the  following  street  was  changed  during  the 
period  of  this  report: 

Grahm  Street,  Boston  Proper  District,  from  Common- 
wealth Avenue  to  Newbury  Street.  New  Name:  Kenmore 
Street. 

Abandonment  of  Orders 

During  the  period  of  this  report,  the  following  orders 
were  abandoned. 

Brookline  Avenue,  Boston  Proper  District,  for  the  mak- 
ing of  specific  repairs  on  the  northwesterly  side,  consisting 
of  the  reduction  in  width  of  the  existing  sidewalk  from  a 
point  approximately  40  feet  northwest  of  Burlington 
Avenue  approximately  75  feet  northwesterly.  (Order  of 
February  15,  1979.) 
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Summer  Street,  Boston  Proper  District,  that  portion  of 
the  order  of  the  Public  Improvement  Commission  and 
Mayor  dated  December  15,  1977,  which  provided  for  the 
making  of  specific  repairs  consisting  of  the  installation  of 
traffic  divisional  islands  at  various  locations  from  Dor- 
chester Avenue  to  Atlantic  Avenue. 

Easements 

During  the  fiscal  period  the  following  easements  were 
granted: 

Private  Land  (Clearway  Street),  Roxbury  District,  on 
the  southerly  side,  from  Dalton  Street  approximately  110 
feet  westerly  — Pedestrian  easement. 

Private  Land  (Gove  Street),  East  Boston  District,  from  a 
point  approximately  57  feet  northwest  of  Orleans  Street 
approximately  35  feet  northwesterly  — Highway  easement. 

Private  Land  (Grove  Street),  East  Boston  District,  from 
Bremen  Street  approximately  155  feet  southeasterly,  30 
feet  northeasterly,  and  42  feet  southeasterly,  to  terminate 
within  six  months  after  completion  of  construction  — 
Construction  easement. 

Assessments 

During  the  period  of  this  report  the  Highway  Division  of 
the  Public  Works  Department  sent  notice  of  completion  of 
eight  streets  at  a total  cost  of  $207,852.88.  On  this  work  the 
Public  Improvement  Commission  levied  assessments  in  the 
amount  of  $116,539.75. 

During  the  same  period  the  Highway  Division  of  the 
Public  Works  Department  sent  notice  of  completion  of 
sidewalk  construction  in  one  street  at  a cost  of  $46,449.  On 
this  the  Public  Improvement  Commission  levied  assess- 
ments in  the  amount  of  $14,576. 


STREET  ASSESSMENTS 


Street 

District 

Cost 

Assessment 

Alvan  Terrace 

Dorchester 

....  $ 17,123  33 

$ 8,515  92 

Cedar  Lane  Way 

Boston  Proper  

40,861  80 

13,998  00 

Emelia  Terrace 

. . . West  Roxbury 

24,645  85 

14,783  80 

Keenan  Road  

. . . Brighton 

26,650  79 

21,812  33 

Michael  Road 

. . . Brighton 

29,357  15 

13,741  00 

Ryan  Road 

21,72806 

15,345  38 

Springvale  Avenue  . . . 

. . . West  Roxbury 

22,975  60 

14,036  00 

Willers  Street 

24,500  30 
$207,852  88 

14,307  32 
$116,539  75 
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SIDEWALK  ASSESSMENT 


'*reet 

District 

Cost 

Assessment 

Non mtum Street  ... 

Brighton 

$46,449  00 

$14,576  00 

Permits 

During  the  period  covered  by  this  report,  seventy-eight 
petitions  for  public  utilities  were  approved  for  the  placing 
and  maintaining  of  poles  for  the  support  of  wires. 

Also,  thirty-four  petitions  were  approved  for  miscella- 
neous installations  or  uses  of  the  public  highways  of  the 
City  of  Boston,  as  follows: 


Street 


Nature  of 

Petitioner  Petition 


Blossom  Street,  Boston  Proper 
Blue  Hill  Avenue,  Dorchester 
Boylston  Street,  Boston  Proper 
Columbus  Avenue,  Boston  Proper 
Court  Square,  Boston  Proper 
Cummington  Street,  Boston  Proper 
Dore  Street,  Boston  Proper 
Fencourt  Street,  Roxbury 
Forsyth  Street,  Roxbury 
Greenleaf  Street,  Roxbury 
Holyoke  Street,  Boston  Proper 
Huntington  Avenue,  Boston  Proper 
Huntington  Avenue,  Boston  Proper 
K Street,  South  Boston 
Longwood  Avenue,  Roxbury 
Louis  Prang  Street,  Roxbury 
Mason  Street,  Boston  Proper 
Massachusetts  Avenue,  Boston  Proper 
Mattapan  Square,  Dorchester 
Monument  Court,  Charlestown 
Morris  Street,  East  Boston 
Moss  Hill  Road,  West  Roxbury 
Park  Street,  Charlestown 
Parker  Street,  Roxbury 
Prospect  Street,  Charlestown 
Providence  Street,  Boston  Proper 
Ruggles  Street,  Roxbury 
Stuart  Street,  Boston  Proper 
Temple  Place,  Boston  Proper 
Tremont  Street,  Boston  Proper 
Tremont  Street,  Boston  Proper  (2) 
West  Street,  Boston  Proper 
Winthrop  Street,  Charlestown 


Boston  Edison  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  University 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Edison  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 
Boston  Gas  Company 


Conduit 
Gas  main 
Conduit 
Gas  main 
Gas  main 
Conduit 
Conduit 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Conduit 
Gas  main 
Gas  main 
Gas  main 
Gas  main 
Gas  mains 
Gas  main 
Gas  main 
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During  this  fiscal  period  the  Public  Improvement  Com- 
mission processed  6,375  municipal  lien  certificates,  stating 
whether  or  not  there  were  outstanding  street  or  sidewalk 
betterments  against  properties  in  the  City  of  Boston. 

It  should  be  noted  that  during  the  last  fiscal  period  two 
petitions  were  filed  for  multistoried  buildings  in  the  down- 
town area. 

“The  Devonshire,”  owned  by  Devonshire  Towers  Trust, 
will  be  a forty-story  tower  on  a lot  between  Devonshire 
Street  and  Washington  Street,  necessitating  vertical  discon- 
tinuances. The  city’s  fee  in  the  streets  was  appraised  and 
sold  for  $17,000. 

Devonshire-Milk  Associates  purchased  the  city’s  fee  at 
the  intersection  of  Devonshire  Street  and  Milk  Street  at  an 
appraised  value  of  $4,100  for  the  erection  of  an  office 
building,  also  requiring  vertical  discontinuances. 

Joseph  F.  Casazza,  Chairman 
Joanne  A.  Prevost, 

Francis  W.  Gens, 

H.  Joseph  Powderly, 

Public  Improvement  Commission, 

Carmine  D.  Buono, 

Chief  Engineer. 

Joyce  E.  Burrell, 

Executive  Secretary. 
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